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1DST COUNTRY 
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HEADQUARTERS 

UNITED STATES SOUTHERN COMMAND 
QUARRY HEIGHTS, CANAL ZONE 

SC(ES) 

SUBJECT: Civic Action Projects Report 14 October 1964 



TO: Joint Chiefs of Staff 

Washington, D. C. , 20301 



1. References 

a. USCINCSO SC 3300 ES, dated 30 April 1964 

b. JCS 6137, dated 1 May 1964 

c. JCS 7142, dated 31 October 1962 

2. In accordance with references a and b, the interim Civic 
Action Projects Report for the period 1 March 1964 to 1 August 
1964 is submitted herewith. Annexes, which include photographs, 
news clippings, and periodicals, are included only with the first 
copy to the JCS. 



3. This report is in three sections: 

a. Section I covers Host Country (non-MAP) Funded Civic 

Action. 

b. Section II reports progress on SECDEF approved Impact 
Civic Action Projects as required by reference c and contains 
reports from Bolivia, Colombia, Ecuador, El Salvador, Guatemala, 
Honduras, and Paraguay. 



c. Section III covers other Civic Action Projects and 
includes projects funded or supported by MAP, USAID, or other 
U. S, Government agencies, and projects funded or supported by 
third countries or international agencies. Negative reports for 
Section III were received from Argentina, Nicaragua, and Venezuela. 
Uruguay reported no change from previous report. 



FOR THE COMMANDER IN CHIEF: 




Lt Colonel, USA 
Secretary Joint Staff 
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HOST COUNTRY FUNDED CIVIC ACTION 



INCLOSURE 1 - ARGENTINA 





Inclosure 1 - Argentina, Section I to USSOUTHCOK letter, Subject: 
Civic Action Projects Report,,. SC(ES) , dated 14 October 1964 

1. CIVIC, ACTION. PROJECTS. NOW BEING; ACCOMPLISHED . 

a. Army , 

, (1) During the reporting period there were no 
significant changes in the Argentine Army Civic Action Prograb. 
Interest is high and reporting to the General Staff is well done. 
There are numerous small projects throughout the entire country 
involving several persons that contribute much to the overall 
impression made by the Army. These projects ate of a continuing 
nature and include sports activities, repair and painting of 
buildings, assistance at hospitals, band concerts for civilians , 
providing first aid supplies and medical treatment, transport of 
personnel apd cargo , . etc . 

(2) Other projects of a construction nature are 
progressing within the capabilities of the various Units*, none 
of which are MAP- supported . These projects include road repair, 
school construction, bailey bridge and timber bridge construction 
preparation of railroad embankments , digging of drainage ditcheS* 
construction of telephone lines , etc. 

(3) Providing relief for victims of fire and flood 
disasters is a continuing project. 

(4) U. S. funds were provided for the purchase bf 
a swimming pool filter for a community swimming pool project. 

b. Navy 



Airlift to remote areas. - the passenger and cargo 
lift capability of the Argentine Navy, previously accomplished 
by the use of two C-54 aircraft, has been seriously hampered by 
the loss of one aircraft in a crash during May 1964 and by the 
scheduled overhaul of the other aircraft. This capability will 
most probably remain at a standstill for an extended period Of 
time due to the lack of adequate overhaul facilities and expe- 
rience *- During the interim period, the lifting of cargo and pas- 
sengers to remote areas will continue in light transport aircraft 
but with marginal effectiveness . 

c. Air.,, Force 

(1) During the reporting period, the following 
projects were accomplished: 




Inclosure 1 - Argentina, Section I to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES) , dated 

' (a) Presentation of ceremonial flags : 14 

(b) Transportation of school children: 3,000 

. , (c) Air transportation of emergency cases.: 11 

(d) Use of helicopters 1 for insect control: 8 

(e) Support was given to 32 schools. 

(f) ,307 persons wefe provided air transporta- 
tion td - ' and from, remote areas. 

(2) On 30 April 1964 a civilian C-46 aircraft carry 

ing horses crashed at Laguna Brava in the Andes mountain range. 
Argentine Air Force F- 86 F aircraft drop tanks were used to drop 
food and clothing to the stranded personnel. Later, SA 7 I 6 air- 
craft, 'and helicopters were used to drop survival equipment and 
food for the horses. ' 

(3) Personnel of the Air Force Construction 
Battalion assisted the city authorities in rescue work, demo- 
lition, and inspection of the remains of an apartment building 
(Sweet Home) which was destroyed due to an explosion of an arms 
cache in one, of the apartments. 

’ ' : : ' ■ : ' ■ j 

2. ADDITIONAL ’ FEASIBLE CIVIC ACTION PROJECTS. 



Army, Navy, and Air Force - no change. 

3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE. 

■ . .. ■■ .. 1 1 1 . ■i mm .i .... — . >■>;.« . u ' I. .. mi i i i . I . 1 1 

Army, Navy, and Air Force - all projects in this report 
are Host Country funded except for "the swimming pool filter. 
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HOST COUNTRY FUNDED CIVIC ACTION 



INCLOSURE 2 - BOLIVIA 





Inclosure' 2 - Bolivia, Section I to USSOUTHCOM letter, Subject: 
Civic Action Projects Report,- SC (ES), dated 1.4 October 1964 

1. CIVIC ACTION PROJECTS NOW BEINQ ACCOMPLISHED . 

a. . Army : 

In addition to the Civic Action Committee formed in 
Guayaramerin, committees have been formed in the following towns 
throughout Bolivia to assist and advise the communities in self- 
help projects: 

Punata 

Chulumani 

Santa Ana de Yacuma 

Trinidad 

Riberalta 

Cobija 

Reyes 

Patacamaya 

Robore 

Cachuela Esperanza 
Camiri 

Villa Montes 

Projects being accomplished are appended hereto as 
Annex A with 11 appendices. 

b. Navy - not applicable. 

c. Air Force - none, 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS. 

a. Army - see Section III (3)a. 

Navy - not applicable. 



b. 




Inclosure 2 - Bolivia, Section I to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

c. Air Force -none. 

3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE . 

a. Army - see Section III (3)a. ■ ^ , > •• s 

b. Navy - not applicable. 

c. Air Force - none. 

4. REMARKS. 



None . 




Inclosure 2 ~ Bolivia, Section I to USSOUTh'COM letter, Subject; 
Civic Action Projects Report, 8CCES), dated 14 October 1964 

1. PROJECT ; #CA-1-J 

2. NAME OF PROJECT ? Rural Road Maintenance, 1st Division 
681 kilometers. 

3. DATE PROJECT STARTED :. 7 April 1964 

4. ESTIMATED DATE OF COMPLETION ; Continuous. 

5 . DESCRIPTION OF PROJECT ; Improvement of existing 
roads within the 1st Division area of La Paz Department. 

6. NUMBERS OF PERSONNEL EMPLOYED ; 

a. U. S. Military; 1 officer. 

b. (Host Country) Military: 281 (officer, N.CO, 

and soldiers) 

c. (Host Country) Civilian: 843 

7. PROGRESS SINCE. LAST REPORT ? On the section Belem 
Mnantaya (125 kilometers), one 2^-ton truck, one motor grader, 
and 83 volunteer campesfnos were used to clean ditches, fill 
holes, and level the road. On the section Viacha-Corocoro , . 
two 2^-ton trucks and 96 volunteer campesinos cleaned ditches, 
filled, holes, and cleaned the road way for 70 kilometers. 

8. ITEMS OF SPECIAL INTEREST ; POL and labor supplied 
by Host Government. Equipment supplied by MAP. Title II 
food has been dropped. 

9. PROBLEM AREAS'. None. 



Appendix 1 to Annex A 




Inclosure 2 - Bolivia, Section I to USSOUTHCOM Letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT : #CA-1-K 

2. NAME OF PROJECT : Rural Road Maintenance, 2nd 

Division (500 kilometers). 

3. DATE PROJECT STARTED : To Start 17 August 1964. 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : Improvement of the exist- 

ing roads within the 2nd Division area of Oruro Department. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 officer. 

b. (Host Country) Military: 450 (officer, NCO, 

and soldiers) 

c. (Host Country) Civilian: 300 

7. PROGRESS SINCE LAST REPORT : The units have received 

one 2^- ton truck and all necessary hand tools. Work is sched- 
uled to begin on 17 August on the section Oruro-Sacaca (110 
kilometers ) . 

8. ITEMS OF SPECIAL INTEREST : POL and labor supplied 

by Host Government. Equipment supplied by MAP. Title II 
food has been dropped. 

9. PROBLEM AREAS: None. 



Appendix 2 to Annex A 




Inelosure 2 - Bolivia,. Section I to USSOUTHCOM letter, Sub j ect 
Civic Action Projects Report-, SG(ES) , dated 14 October 1964 

1. PROJECT : #CA-1-L 

2. NAME OF PRQJ ECT : Rural Road, 3rd Division, 500 

kilometers. 

3. DATE PROJECT STARTED .: 1 August 1964 

4. ESTIMATED DATE OF- COMPLETION : 'Continuous. 

5. DESCRIPTION OF PROJECT :- Improvement of the existing 
roads Within the 3rd Division area of Tarija Department. 

6. NUMBERS OF PERSONNEL EMPLOYED ; 

a. U. S. Military: 1 officer 

b. (Host Country) Military: 280 (officer, NCO, 

and soldiers) 

c. (Host Country) Civilian: 840 

7. PROGRESS .SINCE LAST REPORT : Work started 1 August 

on two sections of road, Villa Montes ± Canata - Oruro (128 ■ 
kilometers) with 100 campesinos and Villa Montes - Primero 

de Octubre (180 kilometers) with 100 campesinos. Work was 
held Up until this date due to lack of hand tools. 

8. ITEMS OF SPECIAL INTEREST: POL and labor supplied . 

by Host Government. Equipment supplied by MAP. Title'll 
food has been dropped. 

9. PROBLEM AREAS: None. 



Appendix 3 to Annex A 




Inclosure 2 - Bolivia, Section I to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT : #CA-1-M 

2. NAME OF PROJECT : Rural Road Maintenance, 4th 

Division, 500 kilometers. 

3. DATE PROJECT STARTED : Not started. 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : Improvement of the existing 

roads within the 4th Division Area of Santa Cruz Department. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 officer. 

b. (Host Country) Military: 280 (officers, NCOS, 

and soldiers). 

c. (Host Country) Civilian: 840 

7. PROGRESS SINCE LAST REPORT : Units have received 

five 2^- ton trucks; however, the hand tools have not been 
delivered by HG G-A because of lack of funds. 

8. ITEMS OF SPECIAL INTEREST : POL and labor supplied 

by Host Government . Equipment supplied by MAP. Title II 
food has been dropped. 

9. PROBLEM AREAS: None. 



Appendix 4 to Annex A 




Inclosure 2 r* Bolivia, Section I to USSOUTHCQM letter, Subject; 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT ; #CA-1-N 

2. NAME OF PROJECT ; Rural Road Maintenance, 5th 
Division, 500 kilometers. 

3. DATE PROJECT STARTED ; 9 June 1964 

4. ESTIMATED DATE OF COMPLETION ; Continuous. 

5. DESCRIPTION OF PROJECT ; Improvement of the existing 
road within the 5th Division area of Santa Cruz Department. 



6. NUMBERS OF PERSONNEL EMPLOYED ; 
a. U. S. Military; 1 officer 

■hi (Host Country) Military;' 250 (officers, NCOs, 
and soldiers). 

c. (Host Country) Civilian; 750 

7. PROGRESS SINCE LAST REPORT ; 22 kilometers of road 
have been completed in the section Robore - Santo Corazon 

with 250 campesinos. Another 22 kilometers have been completed 
in the section Robore - Santiago de Chiquitos with 150 cam- 
pesinos. These units have hand tools and three 2^-ton trucks, 

8. ITEMS OF SPECIAL INTEREST ; POL and labor supplied 
by Host Government. Equipment supplied by MAP. Title II 
food has been dropped. 

9 . PROBLEM AREAS : None . 



Appendix 5 to Annex A 




Inclosure 2 - Bolivia, Section I to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT : #CA-l-0 

2. NAME OF PROJECT : Rural Road Maintenance, 7th 

Division, 500 kilometers. 

3. DATE PROJECT STARTED : Not started. 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : Improvement of the existing 

roads within the 7th Division area of Cochabamba Department. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 officer 

b. (Host Country) Military: 250 (officers, NCOs, 

and soldiers). 

c. (Host Country) Civilian: 750 

7. PROGRESS SINCE LAST REPORT : These units have re- 

ceived four 2^- ton trucks and the necessary hand tools. No 
further, information has been received from the field. 

8. ITEMS OF SPECIAL INTEREST : POL and labor supplied 

by Host Government. Equipment supplied by MAP. Title II 
food has been dropped. 

9. PROBLEM AREAS: None. 



Appendix 6 to Annex A 





Inclosure 2 - Bolivia* Section I to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT ; #CA-1~P 

2. NAME OF PROJECT : Rural Road Maintenance, 8th 

Division, 500 kilometers. 

3. DATE PROJECT STARTED : Not started. 

4. ESTIMATED date OF COMPLETION ; Continuous* 

5. DESCRIPTION OF PROJECT ; Improvement of the exist- 
ing roads within the 8th Division area of Tarija Department. 

6. NUMBERS OF PERSONNEL EMPLOYED: 

a. U. S. Military: 1 officer 



b. (Host Country) Military: 240 (officers, NCOs, 

and soldiers ) . 

c. (Host Country) Civilian: 720 

7. PROGRESS SINCE LAST REPORT : These units have 

received four 2^- ton trucks anS the necessary hand tools.' 

No further information has been received from the field. 

8. ITEMS OF SPECIAL INTEREST : POL and labor supplied 

by Host Government . Equipment supplied by MAP, Title II 
food has been dropped. 

9. PROBLEM AREAS: None. 



Appendix 7 to Annex A 




Inclosure 2 - Bolivia,, Section I to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



1. 


PROJECT: #CA-1-Q 




2. 

Forces , 


NAME OF PROJECT: Rural 

250 kilometers. 


Road Maintenance R & L 


3. 


DATE PROJECT STARTED: 


25 July 1964 


4. 


ESTIMATED DATE OF COMPLETION: Continuous. 


5. 


DESCRIPTION OF PROJECT: 


Improvement of the existing 



roads within the Departments of Beni and Pando. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 officer. 

b. (Host Country) Military: 150 (officers, NCOs, 

and soldiers). 

c. (Host Country) Civilian: 450 

7. PROGRESS SINCE LAST REPORT : Surveys of work needed 

were started 15 July 1964 in the Guayaramerin - Cachuela 
Esperanza area. Three 2^- ton trucks and the necessary hand 
tools have been delivered to these units. 

8. ITEMS OF SPECIAL INTEREST : POL and labor supplied 

by Host Government. Equipment supplied by MAP, Title II food 
has been dropped. 

9. PROBLEM AREAS: None. 



Appendix 8 to Annex A 




Inclosure 2 Bolivia, Section I to USSOUTHCOM letter* Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



1. PROJECT ; #CA-1-S 

2* NAME OF PROJECT : Rural Road Maintenance Caranavi - 

Alcoche. 

3. DATE PROJECT STARTED ; Project dropped. 

4. ESTIMATED DATE OF COMPLETION : . N/A 

5. DESCRIPTION OF PROJECT ; Self-help maintenance of 
the rural road between Caranavi - Alcoche in the Alto Beni 
area. 



6. NUMBERS OF PERSONNEL EMPLOYED : N/A 

7. PROGRESS SINCE LAST REPORT : The project was dropped 
since the last report because the Servicio de Caminos (State 
Highway Department) has assumed responsibility for this road; 



8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 



Appendix 9 to Annex A 




Inclosure 2 - Bolivia, Section I to USSOUTHCOM letter, Subject: 
Civic Action Projects ' Report , SC(ES), dated 14 October 1964 



1 . 


PROJECT: #CA-1-T 




2. 

Cavalry 


NAME OF PROJECT: Rural 

Regiment , 97 kilometers . 


Road Maintenance, 4th 


3. 


DATE PROJECT STARTED: 


To start week of 17 August 1964 


4. 


ESTIMATED DATE OF COMPLETION: Continuous. 


5. 


DESCRIPTION OF PROJECT: 


improvement of existing roads 



in the vicinity of the 4th Cavalry Regiment headquarters in 
the La Paz area. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 officer 

b. (Host Country) Military: 150 (officers, NCOS, 

and soldiers). 

c. (Host Country) Civilian: 450 

7. PROGRESS SINCE LAST REPORT : Work is scheduled to 

begin during the week of 17 August. One 2^- ton truck has 
been delivered but no hand tools to date. 

8. ITEMS OF SPECIAL INTEREST : POL and labor supplied 

by Host Government. Equipment supplied by MAP. Title II 
food has been dropped. 

9. PROBLEM AREAS: None. 



Appendix 10 to Annex A 




Inclosure 2 - Bolivia, Section I to USSOUTHOOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT ; #CA-l-0 

2. NAME OF PROJECT ; Rural Road Maintenance, 2nd 
Infantry Regiment, 171 kilometers. 

3. DATE PROJECT STARTED : 28 July 1964 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : Improvement of the exist- 

ing roads in the vicinity of the 2nd Infantry Regiment head- 
quarters in Sucre. 

6. NUMBERS OF PERSONNEL EMPLOYED ; 

a. U. S. Military: 1 officer. 

b. (Host Country) Military: 250 (officers, NCOs, . 

and soldiers). 

c. (Host Country) Civilian; 750 

7. PROGRESS SINCE LAST REPORT : One 2%-ton truck has 

been delivered but no hand tools to date; however, with bor- 
rowed hand tools, the unit has completed 15 kilometers of 
road in its area. 

8. ITEMS OF SPECIAL INTEREST : POL and labor supplied 

by Host Government. Equipment supplied by MAP. Title II 
food has been dropped. 

9. PROBLEM AREAS: None. vy"'. 



Appendix 11 to Annex A 



HOST COUNTRY FUNDED CIVIC ACTION 



INCLOSURE 3 - BRAZIL 





Inclosure 3 - Brazil, Section I to USSOUTHCOM letter, Subjects 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

! , CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED , 
a. Army 

, , . • (1) Frontier Units 

' (a) In 1959 the Brazilian Army organized a 

series of military sites mostly along the northern and north 
western borders of the nation with a headquarters entitled 
Frontier Elements Group (Groupamento de Elementos de Fonteira) 
located in Manaus, The Frontier Elements Group is in turn 
subordinate to the 8th Military Region and the Amazon Military 
Command (Commando Militar da Amazonia) located in Belem, Brazil. 
At the present time there are 7 Frontier Units , varying from 
platoon to company size, stationed at Clevelandia, Cucui , 

Japura, Ipiranga, Tabatinga, Estirao do Equador, and at Fort 
Principe da Beira. (For. details see Chart No. 1.) 

(b) During the past 4^ years, in addition to 
normal primary military functions relative to frontier security 
and curbing contraband, these units have been and are engaged 
in the following civic action activities: 

1.. Installation of sawmill and brick 
workshops, flour mills, rice husking machinery, and the esta- 
blishment of small hydroelectric plants. 

2. Distribution of selected seeds and 
trees adaptable to the area, cattle improvement programs, and 
the construction of stables and aviaries . 

3. - Construction, installation, and 
development of 5 rural Schools . 

4. Establishment of 5 dental-medical 

care mobile units. 

_5. Construction and maintenance of 
sewer systems and water storage facilities. 

, d , ( c) The scope pf the civic action missions 

being accomplished by these small' Brazilian Army units is rela- 
tively insignificant when one considers the vastness of the 




Inclosure 3 - Brazil, Section I to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

Amazon basin, the existing underdeveloped conditions and dif- 
ficulties of transportation and communications. Nevertheless, 
the fact that military personnel of these units work side by 
side on each project with civilian residents of the community 
is indeed significant. Reportedly, excellent military-civilian 
relations exist in each locality. The Brazilian Army units are 
proud of their accomplishments, and the civilian populace in 
these isolated areas look to the Army for assistance and 
guidance in these mutually beneficial projects. 

(2) Military Colleges (Colegios Militares) 

(a) The Brazilian Army provides funds to 
operate 7 Military Colleges which offer primary and secondary 
education and basic military training to sons of civilian and 
military personnel, with entrance preference being extended to 
Army orphans and sons of the military. Generally, all other 
students are selected on the basis of competitive examination. 
After enrollment, however, prevailing academic standards are 
applicable to all students. 

(b) The Military Colleges are located in 
Porto Alegre, Curitiba, Rio de Janeiro, Belo Horizonte, Salvador, 
Recife, and Fortaleza. The Brazilian Army has recently esta- 
blished the student load of the Military College of Rio de 
Janeiro at 1,400, but in reality present enrollment is 2,500 
plus; maximum enrollment for each of the remaining six Military 
Colleges' is fixed at 700 students, but all are presently under- 
strength, primarily due to the fact that some of the Military 
Colleges offer 3 and 4-year programs only. Total estimated 
enrollment is 40,000, with students ranging in ages from 10-17 
years, depending on whether the Military College offers 3, 4, 

or full 7 years of instruction. As facilities and other 
resources become available, the intent is to have all Military 
Colleges expanded to ' 7-year institutions , with 4 years of pri- 
mary and 3 years of secondary instruction. 

(c) It is estimated that over 50% of the 
graduates of existing 7-year Military Colleges do not apply 
for enrollment in the Brazilian Military Academy or in any 
other way enter the military profession, except for complying 
with reserve training requirements 1 at a later date. In : other 
words, over 50% of the graduates either go on to higher civilian 
schooling or enter civilian endeavors. 
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Inclosure 3 - Brazil, Section I to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

(d) The significance of military secondary 
school education in Brazil is, therefore, certainly worthy of 
note, particularly when one considers the fact that these 
institutions are funded by the Brazilian Army, are staffed 

in the main with Brazilian Army military personnel, and main- 
tain academic standards coupled with formative basic military 
instruction. Yet, upon completion of a 7-year program of 
instruction, less than half of the graduates elects to pursue 
the military profession. 1 

(e) Certainly from the standpoint of further 
strengthening existing excellent civil-military relations and 
instilling in the civilian populace that the Brazilian Army 

is contributing to the welfare of the nation in all fields, 
the military colleges are performing a vital civic action 
mission. 

b. Navy 



(1) The Brazilian Navy ship repair facilities, 
located in Rio de Janeiro, Belem, Natal, and Recife provides 
substantial support to the national and foreign merchant ships. 
During the past three years the Rio shipyard drydock have ac- 
commodated an average of 15,250,000 ton-days per year of which 
7,695,000 ton-days were merchant vessels; the remainder were 
naval vessels, including some from the Uruguayan Navy. The 
shipyard utilized 213,087 man hours in 1963 on repair of 
merchant vessels out of a total of' 849,331 man hours expended 
on all categories of ship repairs. The industrial shops, out 
of 1,439,386 man hours, expended in 1963, utilized 408,046 in 
work on private industry. Although the other repair bases have 
a smaller capacity, an. even largey portion of their output is 

in support of private shipping and industry. (See Item 3a(2)(b) 
and. 3a(2)(c) , Section III.) r'%. 

(2) Approximately eighty young Brazilians each 

year are enrolled in the Rio shipyard apprentice school. Thdy 
receive a "vocational-type" four-year high school course and 
some are continued in school to learn drafting and other skills 
required in a shipyard. More than half the apprentice school 
graduates take jobs as carpenters, electricians, machinists, 
metalsmiths , etc., in private industry immediately after 
graduation. ' 
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Inclosure 3 - Brazil, Section I to USSOUTHCOM letter, Subject; 

Civic Action Projects Report, SC(ES), dated 14 October 1964 

(3) The Hydrographic and Oceanographic Service 
provides "Coast Guard" type service for the extensive coast- 
line pind river waterways in addition to maintaining six to 
eight ships engaged in oceanographic surveys. In addition 
to those personnel required to man the ships, an additional 
1,000 are employed ashore. (See Item 3a(2)(a), Section III.) 

(4) The Navy provides literacy and hygienic instruc- 
tions to approximately 1,500 young men per year. This is included 
in a basic six-m nth military instruction course for conscripts. 

The Navy also pays the tuition costs in elementary and high schools 
for about 1,000 children of naval enlisted men. Since the public 
schools are overcrowded in many areas, this effectively means 

that the Navy is helping an additional 1,000 children each year 
to obtain an education. The Navy maintains an elementary school 
in three cities: Salvador, Natal, and Recife. Although pri- 

marily for children of military personnel, others are admitted 
when facilities permit. Total enrollment in these schools is 
estimated at 1,200. 

(5) The Rio shipyard has constructed many barges, 
ferries, and other small vessels for private industry. In 1963, 

2 passenger ferries, 2 truck ferries, 3 cattle barges, and several 
covered lighters (bulk carrier barges) were built. 

(6) The Navy is widely used as a source of technical 
and specifically trained personnel for other government agencies. 
Naval personnel are, or have been in the past, used as technical 
directors, assistants, consultants, etc. in agencies such as: 

Merchant Marine Commission 

SUDENE (Northeast Development) 

SUDEPE (Fishing Industry Development) 

Petrobras (Federal Petroleum Industry) 

FRONAPE (Federal Petroleum Fleet) 

Lloyd Bradileiro (Federal Shipping Lines) 

COSTEIRA (Federal Shipping Lines) 
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Tribunal Maritj.no (Maritime Admiralty Court ) 

National Telecommunications Council 

SNAP (Amazon and other major river direction 
and traffic management) 

c. Air Force 

(1) The Brazilian Air Force provides transporter 
tion to all remote areas where civilian airlines are not employed' 
and supplements airline service to areas serviced by civilian 
airlines. C-47s are utilized in most cases, except where the 

use of smaller aircraft is required due to size of runway. 

(For example, C-45.) Avro’s are used to supplement civilian 
flights to Brasilia. Over 1,000 hours per month is the BAF 
estimate of purely civic action flights. 

(2) Major BAF air bases are utilized jointly by 
civilian and military aircraft. BAF is now in the process of 
improving major air bases (i.e., control towers, pavement, and 
extended runways at Fortaleza, Recife, Salvador, Pirassununga} • 

A study is now being made by the Brazilian government to deter- 
mine feasibility of blacktop and concrete runways in mqny remote 
areas . The most utilized airstrips in the noptheast and Amazon' 
areas are at Cruizeiro do Sul, Tara vara ? Boa Vista, Carolina, 
Manaus, Vilhena, Caximbo, Itaqugtiara, and Xavantina. These 
airstrips are maintained and supported by the Brazilian Air 
Force, along with approximately 300 major and minor landing 
strips throughout Brazil.. 

(3) Delivery of food, medical supplies, and mai| 
are usually non-scheduled due to weather and seasonal rains, 
along with necessary RONs when teams encounter medical problems 
in the remote areas, etc. Medical teams visit on a monthly 
basis, and an estimate of 125 hours are flown in C-47s and 
C-45s. The teams are subject to call for any type of disaster 
throughout Brazil. 

(4) Evacuation from disease-infested, flood, and 
drought (famine) areas are part of the civic action carried by 
the BAP. Related to this type of service is their transporta- 
tion service in the case of build-up of new areas or the relo- 
cation of groups . 
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2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS. 


a. 


Army - negative. 


b. 


Navy - no change. 


c. 


Air Force 

Many areas of improvement could be made in the BAF 



support to civil aviation; . however , over .eighty per cent of the 
BAF budget is expended in support of FAA-type activities. Until 
the economic base of Brazil strengthens, it is unlikely that a 
greater financial burden can be assumed by BAF, 

3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE. 



a. Army 

None additional at this time as current projects 
are financially undersubscribed. 

b. Navy - no change. 

c. , Air Force - same as' 2c above. 

4. REMARKS . 

a. Army 



Inclosed is chart showing location and strength 
of Brazilian Army Frontier Units. .. 



b. Navy - none. 

c. Air Force - none. 
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HOST COUNTRY FUNDED CIVIC ACTION 



INCLOSURE 4 - CHILE 




Inclosure 4 - Chile, Section I to USSOUTHCOM letter. Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED. 



a. Army 

(1) A-l . Construction and improvement of access 
toads to area of Lauca River Project. Road construction phase! 
of this project was completed. The Military Work Corps equips 
meht is now being used in the Arica area for water extraction 
from underground sources and construction of a road to Tranque 
Copaquilla damsite. 

(2) A-2 . Road construction Cuesta Pucalan, 

Province of Valparaiso. Work continues. Estimated comple- 
tion date for this project is September 1964. 

(3) A-3. Penetration road construction, Lake 
Yelcho area. Work ended with the end of the construction 
season about 10 April 1964. There remains about 35 kilometers 
of rugged mountain terrain to be cut through. This will require 
extensive rock blasting. Next construction season will be 
October 1964 to April 1965. The penetration road Chaiten to 
Puerto Cardenas was completed by 10 April. It is rough but 
passable to the north end of Lake Yelcho. A civilian coriw 
tractor is still working on three cement bridges and culverts 
along this route. 

(4) A-8 . Preparation of 10 sport fields in Santiago. 
Project completed, Requests for additional fields are expected. 

(5) A-9 . Community improvement projects for th£ town 
of Osorno. This project will continue on a reduced basis during 
the winter season as a training exercise for MAP battalion 
personnel . 

(6) A- 10 . Road projects in the Osorno area. W^rk 
ended about 15 April "on the Nochacho-Rupanco road with 3 kilo- 
meters completed and another 4 kilometers cleared. Rain slowed 
progress as well as inexperienced personnel. 

(7) A-ll . Construction of Cuartel No. 2. Work 
continued slowly until April due to priority to field projects 
during construction season. Interior road net and sewage system 
were improved. The first major building to house one company of 
the battalion is near completion. 




Inclosure 4 - Chile, Section I to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES) , .dated 14 October 1964 

(8) A-12 . Operation of Tractor Operators School. 
Chilean Army has announced names of 310 conscripts who will at- 
tend courses beginning in September 1964. 

(9) A-15 , Rescue and Relief Operations. Chilean 
Army MAP- supported Engineer Battalion and MAP equipment partici 
pated in rescue and relief operations during Villarica Volcano 
eruption on 17 February 1964. (See para 4.) 

(10) A-16 . Technical Vocational Training. Meet- 
ings were held with representatives of the Service of Technical 
Cooperation of the National Development Corporation (CORFO) in 
answer to a request for assistance. More tools and equipment 
are needed for the expanding program of vocational training of 
Army conscripts. USAID cooperation was obtained, and they are 
furnishing surplus items from availability lists and a cash 
grant for local purchases of $3,000.00. (See Section III, 
la(2).) 

(11) A-18 . Advanced School Training. Technical 
books have arrived' in Chile as a part of MAP support to 
Technical Service Schools. Presentation of these books to 
suitable Chilean Army schools in planned. 

b. Navy 

No change from previous report. Projects des- 
cribed in previous report continue in effect. 

c. Air Force 

No change from previous report. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS , 

Army, Navy, and Air Force - no change. 

3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE . 

Army, Navy, and Air Force -no change. 

4. REMARKS . 

a. Army 

The work on the Pullinqui-Conaripe Road (Project 
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A-10) figured prominently in the national news. The road was 
completed about 24 February 1964. As it neared completion on 
17 February, the nearby Volcano Villarica erupted, causing 
serious damage and hardship to the town of Conaripe. The hew 
road offered the only overland route of access to the site. 
The MAP- supported Engineer Battalion detachment and equip- 
ment working on the road were among the first on the scene 
and conducted rescue, relief, and clearing operations. 

b. Navy - none. 

c. Air Force - none. 
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HOST COUNTRY FUNDED CIVIC ACTION 



INCLOSURE 5 - COLOMBIA 





Inclosure 5 - Colombia, Section I to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC (ES), dated 14 October 1964 

1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED. 



3. Army 

(1) Monthly Civic Action Field Days 



(a) 


Medical consultations 


53,100 persons 


(b) 


Dental treatment 


40,800 


C.C) 


Immunization and First. Aid 


42,800 


(d) 


Distribution of CARE foods 


100,400' 


(e) 


Haircuts and shoe repair 


51,100 


(f) 


Veterinary services 


11,500 


(g) 


Documentation (cedulas) 


6,800 



(2) Rural School Assistance . Due to lack of funds 
and priority of road construction, Only one school was completed 
during period. See Section III reference AID funding. One school 
is being operated at Tres Esquinas, Caldss; two schools at Vic 
Calarca; one school is being built at El Cairo. 

(3) Literacy Training 

(a) This project formerly reported under 
Section III, la(2) is a continuing project. Electronic equip- 
ment Land booklets were purchased by USAID in previous reporting 
period. 

AID RESOURCES $ 9 (Col) = $ 1 (US) 

Local Local PL 480 

Dollar Dollar Currency Currency Title II, Sec 402 
Grant Loans Grants Loans Commodities 

All prior years 24,000 — 

Obligated 

All prior years’ 24,000 
expended 



No further AID funding programmed. 
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(b) Equipment referenced is employed in 
Army Induction Centers; literacy note has been raised from 40% 
to 85% upon completion of basic training. Training is continued 
after arrival at unit by qualified military on available civilian 
instructors. Personnel from patrol bases and construction sites 
aid in local civilian education within their capabilities. 

b. Navy 

(1) Literacy Training . This project formerly 
reported under Section ±11, lb(7) as " Marino Recruit Training 
Center , Cartagena . tr Equipment was included in funds" indicated 
para la(3) above. Illiteracy rate reduced to approximately 10% 
of basic trainees. 

(2) Transportation . All river and coastal craft 
isolated areas by providing critical evacuation and transporta- 
tion as available. (Also reported in Section III. ) 

(3) Repair Facilities. Navy shipyards and other 
repair facilities are available to all craft in areas where no 
other facilities exist. Specific projects reported under Section 
III. ’ 

c. Air Force (FAC) 

(1) Civic Action Staff Section now operational. 

One Major and one Sergeant are assigned full-time duty. 

(2 ) Road Project Tres Esquinas-Montanlta "Orion." 
Progress is nominal due to limited resources and weather. To 
date, progress on the estimated 97 kilometers of road is as 
follows : 

Cleaned of trees and bush 57 kms 

Initial road bed with temporary 22 

bridging 

Initial road bed in progress of 12 kms 

impacting gravel 

Completed 6 kms 
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(3) SATENA (Servicio de Aerona vega cion a los 
Territories Nacionales) . " One additional C-47 and one C-54 
were transferred to the Satena operation from FAC (Fuerzas 
Armadas Colombianas ) . Total aircraft now assigned for daily 
service is two (2) PBY, two (2) L-20, two (2) C-47, and two 
(2) C-54. (See Section III, lc, Air Force.) 

(4) Literacy Training . Electronics teaching 
material provided by USAlD funds shown in para la(3) above. 
Approximately 145 conscripts received this training at FAC 
Basic Training Center, Madrid Air Depot. Literacy rate 
raised to approximately 95% through this training. 

(Reported under Section III, lc(2) in previous report.) 

d. Armed Forces 



(1) Technical Training . The modernization of the 
Armed Forces has increased the requirement for trained techni- 
cians and mechanics. Service-operated courses are providing 
the majority of these individuals. Selected qualified volun- 
teers are also trained at SENA (Servicio Educativo Nacional), 

a GOC-funded technical school system. Within reason, con- 
scripts are given technical, medical, or agricultural train- 
ing prior 'to separation. 

(2) Indigent Medical Care . All military hospitals 
and dispensaries provide medical service to needy persons within 
budgetary limitations. Drugs are Obtained primarily from Service 
or Ministry of Health stocks. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS, 



a. Army 

(1) CCC Camp . Progress held up due to lack in 
funding and permission to use national forest. Negotiations 
are being made for Title II commodities and some CARE equip- 
ment. Funding has been planned through FY 1966. 

■ ■■■*,■ . • i 

(2) Youth Camp Program . Program initiated with 
4 pilot camps. See Section III. 
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(3) Rural School Program . Greater participation 
by qualified instructor personnel of all units could be accom- 
plished (see para la(2)(c), this section). Proposed construc- 
tion by engineer troops along impact and other road projects to 
be financed through USAID. Other units, are (Coordinating with 
the Coffee Association, sugat refineries, etc. to obtain material 
support and/or land for the construction. ,, Success of the program 
will depend primarily on small unit commanders . 

(4) Road Construction. No qhange in the require- 
ment. USAID funding for supplies 'is still a requirement. 

(5) Manufacture of Ammunitions . Civilian "tech- 
rep" assistance for FY It) 6 5 was requested and approved. Report- 
ing date is 15 August 1964. 



b. 



Navy 



No additional projects financed by home country 
are foreseeable at this time. 



c. Air Force (FAC) 

(1) The Flying Dispensary qCRBY) i , was completed 
during the reported period and formally inaugurated 7 July 
1964. The following personnel are planned for the project: 



( a ) Ministry of. Health- 



(b) 



. ' '>1 ■ - 

Ministry of Government 



(c) FAC 



1 doctor, 1 
dentist, 1 
medical tech- 
nician (immuni- 
zation), and 1 
nurse 

1 dietitian and 
1 advisory on 
animal husbandry 

1 pilot, 1 co- 
pilot, 1 crew 
chief, 1 Sgt 
(admin), and 
1 general 
laborer 
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(2) This project is to be reported in Sections I 
and III in future reports. 

3. PROJECTS FOR WHICH HOST GOVERNMENT FUNDING IS FEASIBLE . 

All projects indicated are considered to be partially 
funded by Host Government. 

4. REMARKS . 

a. Host Government continues to accept increasing 
responsibility coordinating and supervising civic action pro- 
jects. MILGP is assisting in bringing GOC and U. S. civilian 
agencies (CARE, Peace Corps, etc.) together, to avoid disipa- 
tion of efforts. 

b. Attached photos are of Civic Action Projects: 



(1) Rural School Repair Incl 1 

(2) Civic Action Field Day, Incl 2 

Dental Care 

(3) Civic Action Field Day, Incl 3 

Shoe Repair 

(4) Civic Action Field Day, Incl 4 

Hair Cuts 

(5) Civic Action Field Day, Incl 5 



Distribution of CARE packages 
c. Sketch map of Colombia, Incl 6, attached. 
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HOST COUNTRY FUNDED CIVIC ACTION 



INCLOSURE 6 - COSTA RICA 





Inclosure 6 - Costa Rica, Section I to USSOUTHCOM letter, 

Subject; Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED , 

a. Army (Guardia Civil) 

(1), (2), (3), (4) - no change. 

(5) The swimming pool project in Liberia ap- 
pears to have foundered due to lack of funds. 

(6) Since on or about 15 April, the Guardia 
Civil has maintained four guard posts on the Reventado and 
Tiribi Rivers and in the vicinity of the Volcano Irazu. 

These posts are manned by two men, each on a 24-hours basis, 
and their mission is to provide early warning of flooding 
conditions and/or mud flows to the citizenry of Cart ago and 
vicinity. They are providing an invaluable and effective 
life and property-saving service in this regard. 

(7) Twenty Guardia Civil participating with 
local inhabitants in the vicinity of Volcano Irazu on ero- 
sion control projects in an attempt to reduce danger of mud 
(ash) flows. 



b. Navy - no change. 

c, Air Force 

No change in concept reported in 27 February 
1964. The flights of doctors and nurses into remote areas 
have been averaging two per week. This is in support of the 
Civic Action Team of the Minister of Public Health. This 
emergency evacuation service includes stretcher-type cases 
since a stretcher can quickly be mounted in one of the MAP- 
furnished Cessnas. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS , 
a. Army (Guardia Civil) 

(1), (2), (3), (4), (6) - no change. 

(5) See Ia( 7) . 

Supra. This is considered a first step in Civic 
Action- type engineer projects. 
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b. Navy - no change. 

c. Air Force - see 2a(6). In addition: 

The Guardia Air Section recently completed modifi- 
cation of a MAP-provided Cessna 185 aircraft in which an aerial 
camera, furnished by USAID, was installed. The Air Section will 
provide aerial photographs of specific areas of Costa Rica to be 
used by the government in their land and resettlement project. 
Although the project is not primarily Civic Action, many benefits 
for Civic Action projects are expected to result from the photo 
work. Photo work should begin within the next two months after 
completion of a short instructional course in operation of the 
equipment. 

3 . PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE . 

a. Army (Guardia Civil) - no change. 

b. Navy - no change. 

c * Air Force - no change. 

4. REMARKS . 

No change except that activation of Engineer Company 
not accomplished and not expected until 3rd quarter, FY 1965. 
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HOST COUNTRY RINDED CIVIC ACTION 



INCLOSURE 7 - DOMINICAN REPUBLIC 




Inclosure 7 - Dominican Republic, Section I to USSQUTHCOM letter, 
Subject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED . 

a . Army 

(1) 5 Kilometers Farm-to~Market Road . In May 1964 
the Host Government approved and funded $6 ,000 for this project* 
The job was started by the Dominican Army Civic Action Engineer 
Battalion in May 1964, and the estimated completion date is 15 
August 1964. The road is a two-lane, 26-foot flexible surface 
connector between Moca, which is 130 kilometers north of the 
capital city of Santo Domingo, and Monte la Jagua, an agricul- 
tural producing area (see Incl 1). 

(2) Rat Extermination Project , In response to a 
report submitted by the Ministry of Agriculture which stated 
that small, independent rice farmers were losing three-fifths 
of their annual rice crop, a Dominican Army Civic Action pro- 
ject was initiated in June 1964, Additional research revealed 
that not only was the Dominican Republic not producing an anniial 
crop sufficient to their needs but, in addition, annual import 
of rice was steadily increasing. As a result, a pest control 
team made up of Army Engineer personnel was organized. A pest 
control training program was conducted and supervised by govern- 
ment agronomists. At the present time, this team is traveling 
to sector independent rice farmers, issuing bulk poisons, and 
instructing them in the method and frequency for using the 
poison effectively. The results of 1 this modest program are 
being watched closely with a view toward increasing the scope 

of this program in FY 1965 and 1966 using USAID project agree- 
ment funds. 

b. Navy 

(1) Medical Services . The Dominican Navy has been 
supplying, operating, and maintaining one dispensary at Las 
Calderas and one at Santo Domingo since January 1963. These 
facilities provided clinical and dental out-patient services 

to naval dependents and non-asiSociated civilians. Governmental 
funds involved cannot be estimated. 

(2) Other Services „ The' Dominican Navy is presently 
supplying water to the Islands of Saona and Beata on a two- trip 
weekly basis. The Navy is also responsible for the evacuation 

of these populations in any emergency, including medical, climatic 
and others. 
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c. Air Force 

A flying medical dispensary comprises the total 
MAP- sponsored Air Force Civic Action Program, To date, a C-47 
aircraft has been provided and one 5-man medical team trained, 
and a second team is in training at SCHLA at the present time. 

The material package for this program was suspended at time of 
break in diplomatic relations and is not expected to be delivered 
prior to December 1964. The Host Country will pick up all mate- 
riel and operating expenses for this program once it is launched. 
Additionally, the FAD presently conducts two free clinics near 
San Isidro Air Force Base for the civilian populace residing in 
the surrounding rural areas. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS . 

a. Army 

(1) An expansion of present Host Co untry- funded 
f arm-to-market road construction project. 

(2) An expansion of present Host Country- funded 
pest control program for the conservation of the annual rice 
crop production to include aerial spraying to reduce/eliminate 
insects and other crop-destroying pests. 

(3) A joint program with the Ministry of Public 
Works whereby the Army Engineer Battalion would construct tem- 
porary by-pass bridges (DS Baily, M-2) in support of the on- 
going Ministry of Public Works roads and bridge improvement 
program. 

b. Navy 

(1) An expansion ,of the present medical services 

program. 

(2) A continuation and improvement of other ser- 
vices as defined above. 



c. Air Force - none. 
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3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE . 

a. Army - projects listed in paras 2a(l), (2), and 
(3) , above. 

b. Navy - projects listed in para 2b(l) and (2), 

above . 

c. Air Force - projects listed in para lc above. 

4. REMARKS . 

a. Army - see Incl 1, 2, 3, and 4. 

b. Navy - none. 

c. Air Force - none. 



3 




HOST COUNTRY FUNDED CIVIC ACTION 



INCLOSURE 8 - ECUADOR 





Enclosure 8 - Ecuador, Section I to USSOUTHCOM letter. Subject! 
Civic action Projects Report, SC(ES), dated 14 'October 1964 

1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED.. 



a. Army 

(1) Installation of a sewage system In the La 
Vicentina section of the city of Ambato . 

(2) Construction of 38 kilometers of new moun- 
tainous road from Papallacta to Baeza. 

(3) Construction of 63 kilometers of road from 
Guaranda to Caluma which will provide the Sierra with another 
access route to the coastal area, 

(4) Construction of 30 kilometers of new road 
from the extension of the Mocha Civic Action Project to the city 
of Riobamba. 

(5) Construction of 48 houses for the families of 
military personnel stationed in El Oro Province. 

b. Navy 

Transportation of supplies to coastal towns by a 
water barge leased by the Ecuadorean Navy. (Note; This water 
barge is MAP-supported and is further reported in Section III 
of this report.) 

c. Air Force 

Transportation of personnel and supplies to remote 
areas of the country. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS. 



a. Army 

(1) Construction of feeder roads and clearing land 
to open new areas for colonization. 

(2) Construction of new schools in remote areas 
where other government agencies have not implemented projects. 

(3) Potable water projects. 
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(4) Clearing debris from roads after landslides. 
This can be performed in all areas of the country. 

(5) Construction of small dispensaries. 

b. Navy 

(1) Construction of a 15-bed hospital in San 
Cristobal, Galapagos Islands. 

(2) Naval Hospital at Salinas . The hospital 
building has been completed but the hospital equipment has not 
yet been installed. After installation of equipment, hospital 
can be used to treat civilian patients. 

c. Air Force 

(1) Improving air strip facilities in remote parts 
of the country. 

(2) Provide air evacuation for medical patients. 
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INCLOSURE 9 - EL SALVADOR 





Inclosure 9 - El Salvador, Section I to USSOUTHCOM letter, 
Subject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED 



a. Army 

No change to reported projects in USSOUTHCOM letter 
SC(ES), dated 2 April 1964, except as follows: 

(1) Reference para la(l), the Medical Clinic operated 
by Policia de Hacienda treated 1,131 adults and children gratui- 
tously. Medical Clinic operated by the Policia Nacional treated 
2,097 patients and Medical Clinic of Guardia Nacional treated 
775 patients gratuitously. These treatments only include the 
Military Civic Action part of the work performed by the clinics 
which is in addition to their normal mission. 

(2) Reference para la (2), the school operated and 
supported by the Policia de Hacienda now has an enrollment of 
approximately 500 children. 

(3) Reference para la(7), the Literacy Training Program 
sponsored by Military Civic Action in cooperation with the Ministry 
of Education operates 926 centers for literacy training, which have 
a total enrollment of 11,308 persons. 

(4) Reference para la(9), the quantity of blood donated 
to hospitals to date is 12.3 liters. 

(5) Reference para la(l), the number of military band 
concerts performed - 1^26 concerts throughout the country. 

b. Reference paras lb and lc, no significant changes.' 
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INCLOSURE 10 - GUATEMALA 





Inclosure 10 - Guatemala, Section I to USSCUTHCOM letter, 

Subject! Civic Action Projects- Report, SC(ES) , dated 14 Oct 1964 

1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED , 
a. Army '' 

W Army Engineer Road Construction , Construction 
of the road between the towns of San Luis' Tn- 1 the Pet en , to the 
village of Tuila in Alta Verapaz, started on 15 January 1964. 

The right of way for the total distance, 46 kilometers, has 
been cleared. Sixteen kilometers of this distance haVe been 
completed with all-weather surface. A total of 17 single span 
bridges have been built on this road. Elements of the Engineer 
Battalion completed the first ..overland passage from Peten to 
Guatemala City over this route on 30 June 1964. The portion of 
the road being constructed by INTA (Ihstituto Nacional de 
Transformation Agraria) is at present only a trail. Con- 
struction by INTA is slow and inferior to that being done 
by the Battalion, This is a MAP-equipped unit with opera- 
tional budget support for project being supplied by the Host 
Government. . 



(2) National Public School Hot Lunch Project . " 

This is a cooperative project involving CASfi, A1 d/S, Peace Corps, 
Guatemalan Minister of Education, Minister- of Public Health, 
Minister of Defense, Military Civic Action, and Community •' ' 

Councils, This project is currently providing a hot school 
lunch each day in 3,188 schools with over 295,754 children; 

This project has exceeded this year’s goal by 63,000 children. 

The ten trucks provided by AID for distribution of the commodities 
have been turned over to the Guatemalan Army, who is distributing 
the food throughout the country. Twenty- five warehouses have 
been established, one in each of the 22 Departments, and three- 
in Guatemala City as, central distribution and storage points. 

The FY 1965 contract and -..the Host Country was signed 

during this report period assuring continuation of this project 
for next year. Host Government contribution in the FY 1965 con- 
tract amounted to $84,00.0. Distribution is presently being made 
of 400 three-burner Kerosene stoves. 2,500 fourteen- quart 
aluminum cooking pots, and 400 French Whip obtained through 
AID/G from Food For Peace funds . 

(3) Medical Jourriiea . 'This project is discusse4 

in : detail in ' this 1 report , It should b| 

noted that the program of Medical Jour-r.ies to Peten continued 
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during this report period and that these journies are : 
supported by the Host Country 'government . In that the 
establishment of the dispensaries discussed under Annex 
C, Section II are being established, plans are now under way 
to shift: these medical journies into new areas . The German 
Drug Firm of Servet donated medicines to be used for the 
medical journies. ■ 

(4) Sftoes for Welfare. Children . No significant 

changes during this report period. —— 

(5) Community Development . Work has continued 
on the road construction - in this area during this report 
period. A D7 tractor and 2 trucks, surplus items in the 
Canal Zone, have been requested through AID/G for this 
project. These items of equipment are presently in ship- 
ment to Guatemala. 

(6) Christmas Gifts for Welfare Children . No 
significant changes during this report period because of the 
seasonal aspect of the project. 

(7) Presentation to the Army Hour . This is an 
entertainment program presented to the "public "in. parks or 
public buildings-. These programs are also braodcasted over 
the local -radio . stations . It is both- an information-type 
program ,, explaining the many Civic .Action projects under pro- 
gress throughout the country, and . providing Army talent, as 
well as local civilian talent as entertainment. During this 
report period,- five 1-hour shows were. presented in different 
areas of the country < 



(8 ) General Civic Action Conducted in Military 
Zones and Special Units . 



Leon" 



(a) First Military Zone "General Luis Garcia 



Major Civic Action activities of this unit 
is the Engineer road construction project discussed earlier in 
this section. In addition, . this .unit supports the hot lunch pro- 
gram and mobile medical-, journies . to ; the ,'p.eten. During the "month 
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of trees," this unit planted 450 trees. 

(b) Second Military Zone "Capitan General 

Rafael Carrera " 

This unit is baking bread for the school 
lunch program in Zacapaj the Military Club in the city uses the 
kitchen to prepare the milk and Bolger wheat, which is then dis- 
tributed to the school by the unit. This unit planted 6,000 
trees during the "month of trees." 

(c) Third Military Zone "General Aguilar 

Santa Maria " 

This unit’s marimba band made 62 free 
public appearances during this report period. A movie is shown 
each week in the City Square for the public's entertainment. 
Troops from this unit painted the outside of one of the local 
schools and assisted in the construction of another school. 

The stagnant water areas around the city were sprayed by the ■ 
soldiers of this unit to kill mosquito larva. Soldiers of 
this unit and the military reserve units in the area planted 
over 23,000 trees during the "month of trees." This unit also 
transports the food for the school hot lunch program in their 
area. 

(d) Fourth Military Zone "General Justo 

Ruf ino Barrios " 

Troops from this unit repaired and 
repainted desks and chairs in four schools located close to , 
this unit. Three additional school buildings were repainted. 

This unit bakes 1,,000 bread! rolls each day for the hot lunch 
program for two schools of the city. A Jeep was provided to 
the Mayor of the city to transport members of a vaccination 
team that worked in Zone 5 of the city for 8 days.. The marimba 
band, played 48 public concerts during this report period. Fo,ur 
hundred trees, were planted by the members of this unit during 
the "month of trees.. 1 * 

(e) Fifth ^litany Zone "Ceneral Manuel 

hisandto Rarillaa- " 1 

This unit transports, food to over 300 
schools in their area participating in the hot lunch program; 
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4 EM are assigned this detail each day. Fifteen men and one 
officer plus a vehicle are assigned each day to a road construc- 
tion project to Palajunaj. Three hundred school desks and chairs 
furnished by the Ministry of Education were transported by this 
unit to the schools in the area. The dispensary opened by this 
unit last year in the village Pueblo Nuevo is staffed by a 
Sgt Medical Aidman from this unit and is still providing medical 
aid for the people in this area. This unit provided transporta- 
tion and troop labor to assist in planting 198,759 trees during 
the ’’month of trees." 



Solares" 



(f ) Sixth Military Zone ’’Mariscal Gregorio 



This unit continued to operate the small 
tree farm in its area. It provided transportation for food for 
the hot lunch program in the schools in the area and maintained 
the ruins of the capital city of the Indian hero, Tecun Uman. 

(g) Brigada Guardia de Honor 

Soldiers from this unit repaired 185 
desks and chairs in seven different schools in the city. Two 
schools were painted on the outside and repaired as needed. 

Five hundred trees were planted by members of this unit during 
the "month of trees.” In addition, this unit assists in the 
delivery of the food for the hot lunch program to schools in 
the city. 

(h) Brigada Mariscal Zavala 

This unit furnished troop labor and trans- 
portation for distribution of the fopd. used in .the hot lunch pro- 
gram in the city schools. Two thousand trees were planted by 
members of this unit during the "month of trees." 

(i) In addition to the above projects car- 
ried out by specific Army units, the following projects also 
took place during this report period and involved all Army 
units. The "Semana Civica Nacional," celebrated in the last 
part, of dune; the Army was responsible for acts of recognition of 
the teadhets of the country. Programs were conducted from the 18th 
of June to the 2nd of July in all Departments of the country. 
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( j ) The "Month of Trees” activities saw 
members of the' Army and the Reserve forces plant 846,788 trees 
throughout the country. 

(k) Krm'y Press - continued printing of educa- 
tion material for the literacy classes . 

(l) Army Mobile Health Unit 

The donation of the Jet Injector units 
to this Mobile Health Team (see Section III) increased its 
capability to perform' its job ir. the rural areas . This unit 
has been employed in the Izabal area during this report period. 

In June, over 18,000 persons were inoculated. 

(m) Army Quartermaster - continued supplying 
food to the 26 stores or markets ‘which sell these produce in the 
poor areas of the city. 

b. Navy 

During this report period, the Guatemalan Navy 
constructed a. small school consisting of one Classroom and 
teacher *s quarters . In addition, 20 desks , accommodating 3 
children each, and 60 chairs 'were built and placed ih the school, 
along with a blackboard and teacher • s desk. Adjacent to the 
school a small oven was built to bake the bread used in the 
school lunch program. The Navy transports the food to this 
school by boat, as the school is located in a remote coastal 
village accessible only by sea. One dispensary kit (MAP) has 
been issued to the Navy to be used as a mobile unit. A Navy 
doctor and nurse with this kit are transported by boat to the 
small villages along the coast and lake shore of the Icabai 
area. This mobile dispensary Started operating 1 July 1964. 

c. Air, Force 

(1) five hundred eighth-five civilian welfare cases 
have been treated in the Air Force Hospital. 

(2) The Air Force water truck continued to deliver 
water to the slum areas of the city that have no central water 
system. 

■5 • 
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(3) Thirty-three air evacuations were made by 
the Air Force Civic Action Cessna and C-47s during this 
period. 

(4) The Air Force C-47 transport squadron 
transported 5 medical teams to the Peten during this 
period. (See Sections I and III of this report, 

Medical Journies.) 

(5) The Air Force C-47 transport squadron 
continues to furnish logistic support for the Engineer 
Battalion working in the Peten and for the school hot 
lunch program in Peten and Coban areas. 

2 . ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS . 

a. Army - no change since last report. 

b. Navy - no change since last report. 

c> Air Force - no change since last report. 

3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE . 

a. Army - no change since last report. 

b. Navy - no change since last report. 

c. Air Force - no change since last report. 

4. REMARKS . 

None. 
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1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED . 

a. Army 

(1) Assistance in construction, rehabilitation, 
and refurbishing of rural schools. See Section II, Annex B 
for- Alliance Schools. In addition, all units have increased 
support to schools. 

(2) Fabrication of concrete latrines. See 
Section II, Annex C. 

(3) Military Literacy Training Program, "Ayuda 
Escolar Militar.” See Section II, Annex D. 

(4) Road construction - see Section II, Annex 

F. The latter roads were constructed with hard labor and bor- 
rowed equipment. The Engineer Construction Unit did not assist 
in the construction of these roads. 

(5) Construction and operation of childrens’ mess 
halls in three locations, using CARE food packages and supplement- 
ing diet. See Section II, Annex A. 

(6) Participation in combined campaign to eradicate 
an epidemic of Pine Beetles presently attacking pine forests of 
Honduras. See Section II, Annex F. 

(7) Hauling of U. N. and CARE food; other trans- 
portation support. 

b. Navy 

Honduras has no Navy. 

c. Air Force 



(1) The 'HAF continues to operate a medical 
dispensary at Toncontin Airport to provide medical out- 
patient treatments to families living in the Toncontin ■ 
area. 



(2) The HAF leased a farm (approximately 10 
manzanas in size) to: 
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(a) raise poultry and hogs for troop 

consumption; 

(b) teach the troops to raise poultry and 
hogs in preparation for return to civilian life; and 

(c) provide quality breed stocks for inhabitants 
of the isolated villages encompassed by the Alas Para la Salud 
medical project (Section II, Annex E). This farm is currently 
stocked with approximately 700 chickens destined for consumption, 
1,000 laying hens, and 25 hogs. A facility for an additional 
1,000 laying hens is under construction. All stocks were pur- 
chased in Miami, Florida and airlifted by the HAF. Technical 
advisors were provided by USAID- employed Honduran civilians. 

(3) The. HAF has planted approximately 20,000 
fruit trees, all native types, on the airfield. These trees 
will later be airlifted to the isolated villages and given to 
the inhabitants. Technical assistance is planned to aid the 
villagers in planting and raising these trees. 

(4) The HAF is constructing school furniture in 
the airfield maintenance shops for the schools in isolated 
villages. This furniture is pre- fabricated to facilitate 
airlift and assembled in the villages by an HAF carpenter. 

Initial delivery of approximately 20 school desks was made 

in July 1964. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS . 

No change. 

3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE . 

No change. 

4. REMARKS . 

None. 
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Inclosure 12 - Nicaragua, Section I to USSOUTHCOM letter. 
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1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED . 

a. Army (Guardi a Nacional) 

(1) The series of road' "and bridge projects 
started in December 1963 and completed in May 1964 by the 
Engineer Company in the vicinity of Esquipulas (Departamento 
de Matagalpa) and San Jose de los RemateS (Departamento de 
Boaco) wa3 officially inaugurated by the President of Nicaragua 
and the Chief Director, Guardia Nacional de Nicaragua on 12 
July 1964, This total project consisted of: 

(a) Construction of a new road 10 kilometers 
in length from Esquipulas to San Jose de los Remates. This 
included construction of five culverts over minor streams., 

(b) Construction of a 25-ton capacity, 

concrete and timber bridge 15 meters in length' over the Rio 
Santa Cruz. - ;• ' r " ... 

(c) Construction of a second concrete and 
timber bridge over the Rio Santa Cruz of 28-ton capacity. and 
18 meters in length. 

/■' ' (d) During the period the' Engineers worked 
on this project', they assisted the townspeople of Esquipulas 
in construction of a gravity feed water system by digging 
ditches for water pipes through rocky areas using the 
Engineer Company’s air compressor and pneumatic’ drill, 

(2) The Engineer Company completed an 8-kilometer 

stretch of new access road to open up new farming areas near 
Leon. Included was the Construction of a 5-meter timber 
bridge/- It is currently surveying for construction qf anothef 
12-kilometer access road near Leon. . 

0 ■■■ (3) The Engineer Company dug an 800-foot water 

well at Makoran , an ammunitioh storage area near Managua . 

This well' will provide potable water to farmers' 'who live 
nearby. They are now drilling a water well at the Guardia 
Cuartel at Chinandega to provide potable water for the 
Cuartel. ■ .'V'-t 
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(4) The Engineer Company has dug numerous 
drainage ditches in the lower barrios of Managua to alleviate 
flooding during heavy rains. A major drainage ditch was dug at 
Las Mercedes Airport, Managua to prevent flooding of hangars, 
offices, and buildings during heavy rains. 

(5) The Engineer Company grader and bulldozer 

have worked for approximately 10 days helping clean the city 
dump in Leon. . . 

(6) The Medical Company presented four hours of. ■ 
instruction in First Aid and Patient Evacuation methods to 

80 firemen at Leon during the report period. 

C7) The Guardia Nacional, with only technical 
assistance from USAID, has trained, since 1962, 38 enlisted men 
as artificial insemination technicians. These technicians are 
presently working with cattle growers in seven separate areas 
of Nicaragua to improve the quality of cattle hers and the 
cattle industry in Nicaragua. In 1963, 4,000 head of cattle 
received insemination. Results of this project in terms of in- 
creased milk production cannot be realized until .1967. (This 
project has not been previously reported.) 

(8) The Guardia Nacional, in cooperation with 
the Minister of Education, operates a Secondary School, El . 
Colegio "Primero de Febrero" which was constructed totally 
from Guardia funds and serves to educate dependents of Guardia 
personnel. Salaries of teachers and maintenance of the school 
are shared by the Guardia and the Ministry of Education. 

(9) The latest class of cadets graduated from 
the Military Academy received a 23 -week orientation course at 
the National Agricultural College. This course was designed 

to give these future officers a general knowledge of agriculture, 
cattle growing, and economics to better prepare them to assist 
farmers and cattle growers in remote regions in improving their 
farming methods and to better prepare these officers to carry 
out Civic Action projects in the field of agriculture and cattle 
growing. 

b. Navy - none . 
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c. Air Force 

(1) The Nicaraguan Air Force continues to provide 

free transportation for public or private organiz ations for 
transportation of personnel or supplies to remote areas of the 
country. From 1 March 1964 to 30 June 1964 the Air Force flew 
542 hours carrying 1,321 passengers and 137,030 lbs of cargo 
for various organizations and governmental departments such 
as: Agriculture, Education, Health, CARE, AID, Alliance for 

Progress, School, and Orphanages. 

(2) The Air Force sponsors a civilian Little 
League baseball team. 

(3) The Air Force is planning to open a Primary 
Flying School to train crop-duster pilots. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS . 

a. Army - no change. 

b. Navy - no change. 

c. Air Force - no change. 

3. PROJECTS FOR WHICH HOST GOVERNMENT FUNDING IS FEASIBLE . 

a. Army - no change. 

b. Navy - no change. 

c. Air Force - no change. 

4. REMARKS . 

All items reported were initiated, planned, and executed 
by the government of Nicaragua. 
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INCLOSURE 13 ~ PANAMA 





Inclosure 13 - Panama, Section I to USSOliTHCOM letter , Subject; - 
Civic Action Projects Report, SC (ES), dated 14 October 19'64 , 

1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED BY THE :; 
GUARDIA NACIOK<AL . (Panama has no Army, Navy, or Air £crce.’5 

The Guardia Nacional utilizes 6 dump trucks and a 
grader provided under MAP for leveling, repairing, and regular 
maintenance of streets and roads. 

a. Medical caravan composed of two physicians, one 
dentist, one laboratory technician, one, nurse, and 6 nurse 
aids were sent to Las Mendozas in La Chorrera, Province of 
Panama. A school building was used as an improvised dispensary 
at which out-patient type treatment was administered to patients 
Antibiotics and vaccinations were given when indicated. In addi 
tion, toothbrushes and toothposte were donated by the Guardia- 
Nacional. 



b. Road maintenance and repair has been accomplished 
in "Ciudad Radial," Panama La Vieja, Tocumen, Juan Diaz, and 
Pacora, using tractors and a grader and scraper. Equipment 
was operated by members of the Guardia Nacional. 

c. Grass and weeds cut in school yards. 

d. Uniforms were furnished for a basketball team 
sponsored by the Guardia Nacional. 

e. Other civic action accomplishments include: 

(1) Blood donations. 

(2) Disinfecting and spraying DDT. 

(3) Presentation of educational and entertainment 
movies (provided by USIS) to audiences in slum areas in Panama 
City and surroundings. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS . 

Minor projects of the type described in the foregoihg 
paragraph are of a continuing nature. 
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3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE. 



Host Country funding of civic action projects, except on 
a limited scale involved in projects indicated in paragraph 1, 
above, is not feasible at this time. 

4. REMARKS . 

a. The Guardia Nacional is primarily a civil police 
force, and personnel resources do not permit undertaking exten- 
sive civic action projects. 

b. Photographs depicting civic action (marked with 
the corresponding sub-paragraph in paragraph 1, above) are 
inclosed. 
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Inclosure 14 - Paraguay, Section I to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1, CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED , 
a. Army 

(1) Reference paragraph la(l), Section I of Civic 
Action Report, dated 2 April 1964. Road construction by the 1st 
Engineer Battalion from Pilar through Humaita and Desmochado to 
Yahebyry (new terminal point), a distance of 192 kilometers (see 
sketch map, incl 1). The road is now complete to 3 kilometers 
beyond Desmochado; a total of 18 kilometers were completed during 
the period; 116 kilometers have been completed to date. The 
headquarters of the 1st Engineer Battalion moved to Desmochado 

to facilitate construction beyond Desmochado. 

(2) Reference paragraph la(2). Section I of Civic 
Action Report, dated 2 April 1964, Civic action operations by 
detachments of the Paraguayan Engineer Command: 

(a) Continued construction of the road north 
from Cqronel Oviedo to Tacuati (see paragraph la(2), Section 
III), 

(b) . Repaired and graded 15 streets in and 

around Asuncion. 

(c) Provided a road grader for repair of 
streets, and roads in the vicinity of the town of Saita Elena, ■, 

(d) Donated 259 square meters of flat paving 
stone to non-profit organizations. 

(e) Donated 5,500 bricks to non-profit 

organizations . 

(f) Built and donated 50 chairs and table* 
to. a public school. 

(3) Reference paragraph la(3). Section I of Civic 
Action Report,, dated 2 April 1964. Road construction by the 3rd 
Engineer Battalion on the road from pozo Colorado to General Diaz 
a distance of 179, kilometers, ■», a total of 6.. 5 kilometers have 
been, completed to. date. Construction on this road, has been 
temporarily suspended for an indefinite period by the. President, 
of the Republic of Paraguay in order that the 3rd Engineer 
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Battalion could concentrate its efforts on the maintenance of 
the Trans-Chaco road. The maintenance responsibility extends 
the full length of the Trans-Chaco road, a total distance of 
737 kilometers. Three new road maintenance stations were 
established along the route, making a total of five points 
along the entire length of the road. The lack of motorized 
road graders is a major obstacle to proper maintenance of 
this road. As an expedient, an attempt is being made to use 
road, drags. 

(4) Reference paragraph la(4), Section I of Civic 
Action Report, dated 2 April 1964. Repairs to the ferry sites 
on both sides of the Paraguay River which provide access to and 
from the Trans-Chaco road were completed and the ferry is now 
using the permanent landing slips. 

(5) Reference paragraph la(5), Section I of Civic 
Action Report, dated 2 April 1964. The 4th Engineer Battalion 
continued construction of the road from Concepcion to Pedro Juan 
Caballero, a total distance of 214 kilometers. During the period, 
10.6 kilometers were completed for a total of 122.6 kilometers 
completed to date. The one- lane service road (future cart and 
wagon road) adjacent to the main road was opened to public traf- 
fic for loads up to 5 tons, thus reducing the travel time from 
the twin border cities of Pedro Juan Caballero on the Paraguayan 
side and Punta Pora on the Brazilian side to Concepcion on the 
Paraguayan River. Telephone line construction is continuing 
along the road; at this time, approximately 107 kilometers of 
lines are complete. The 4th Engineer Battalion Headquarters 

and one construction company moved to Cerro Cora, approximately 
32 kilometers southeast of Pedro Juan Caballero. 

(6) Reference paragraph la(6), Section I of Civic 
Action Report, dated 2 April 1964. The 5th Engineer Battalion 
continued constructing the road from Chaco-I to General Bruguez, 
a distance of 180 kilometers. During the period, 2.5 kilometers 
were completed, making a total completed to date of 63.5 kilometers. 

(7) Reference paragraph la(7), Section I of Civic 
Action Report, dated 2 April 1964. The 4th Engineer Battalion 
completed the school at Horqueta, and the school has been operat- 
ing since March. Two teachers and 60 students are using the 
school. The battalion received a scroll from the teachers in 
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the Horqueta area expressing their appreciation of the battalion’s 
work..: ■ 



(8) Reference paragraph la(8), Section I of Civic 
Action Report, dated 2 April 1964. The 4th Engineer Battalion 
continued to furnish electrical power to the 10- bed health 
center located in the vicinity of its former headquarters at 
Horqueta. The battalion shops are still located at Hofqueta; 
however, when the shops are moved to the vicinity of the bat- 
talion's new camp at Cerro Cora, this civic action project will 
be terminated. 

(9) Reference paragraph la(9). Section I of Civic 
Action Report, dated 2 April 1964, As the result of the 4th 
Engineer Battalion move from Horqueta to Cerro Cora, the bat- 
talion is no longer able to furnish emergency transportation 
from Horqueta to the hospital at Concepcion. This civic action 
project is terminated. 

(10) The Engineer Command began drilling a well with 
a percussion drilling machine at the Ministry of Agriculture’s 
demonstration and experimental ranch near Caapueu, 141 kilometers 
by road south of Asuncion. A new well is required at the rahch 
because the old well does not provide sufficient water for all 
requirements. This is a new listed project. 

(11) Reference paragraph la(10). Section I of Civic 
Action Report, dated 2 April 1964, The IV Military Region with 
headquarters in Concepcion continues to furnish 30 soldiers 

and 7 civilians for the construction of the Cathedral in Condepcion. 
Progress is slow because of limited funds available; however* 
since work began in 1960, the walls and roof have been completed. 
During this reporting period, part of the floor and electrical 
connections have been installed. 

(12) The headquarters of the IV Military Region in 
Concepcion completed three wells to augment the one well pre- 
viously in use in order to extend the water distribution system 
of the headquarters workshops to quarters of unit personnel and 
houses of civilian personnel near the shops. Funds for this pro- 
ject were obtained from the production of floor tile, brick, and 
other commodities. This newly reported project is completed. 
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(13) The 40th Infantry Battalion in Pilar assisted 
in the construction of a school, contributed funds for a teacher, 
and donated teaching materials. This newly reported jroject is 
completed. 

(14) The 40th Infantry Battalion in Pilar assisted 
the local officials in the repair of 12 streets and construction 
of 6 houses for poor people. This newly reported project is 
completed. 



(15) The 40th Infantry Battalion in Pilar, typical 
of other units of Paraguay’s Armed Forces, performs various civic 
action operations in the Pilar, Major Martinez, Desmochado, 
Yabebyry region of southern Paraguay. Health centers have been 
built, medical assistance provided, and emergency radio communi- 
cations furnished. A recent tour of the area was made by news- 
paper reporters. 

(16) The 8th Infantry Regiment, III Military Region 
staged a gymnastic exhibition for the people of San Juan Ignacio 
where more than 4,000 people attended. Besides furnishing enter- 
tainment, donations of money were obtained for the Health Center 
at: San Ignacio. 

(17) A team of medical personnel of the Armed Forces 
Medical Service completed a civic action mission in San Isidro de 
Curuguaty during 29, 30, and 31 May 1964. Medical and dental 
treatment was given to a large number of personnel in that 

area. 

b. Navy - no change. 

c. Air Force 

The 1st Transport Squadron continues to contribute 
to the economic development of the country by providing low-cost 
internal airline service to isolated areas which are otherwise 
inaccessible or require excessive travel time via surface trans- 
portation. Flights per month are shown below.. (See paragraph 
lc, Section III.) 
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DESTINATION FLIGHTS PER MONTH 

Concepcion : 40 



Pedro Juan Caballero 20 
Encarnacion 12 
Pilar 9 
Bella Vista 9 
Rosario 12 
San Pedro 12 
Itacurubi del Rosario 4 
San Juan Nepomuceno 9 
Puerto Pte Stroessner 4 
Puerto Pinas co 9 
Filadelfia 1 
Mariscal Estigarribia 1 



2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS , 
a. Army 

Reference paragraph 2a, Section I of Civic Action 
Report, dated 2 April 1964. The water supply project reported 
in referenced paragraph has been dropped as a civic action pro- 
ject. This project was to have been a coordinated program by 
the Ministry of Health, Ministry of Defense (Army Engineer 
Command), and USAID. This project is no longer a civic action 
project because the Ministry of Health decided not to utilize 
the Engineer Command f s well drilling machine (MAP-provided) and 
operating crew. The MAP well drilling machine will, instead, 
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be utilized for other civic action and military requirement well 
drilling operations. Future well drilling operations are tenta- 
tively scheduled at Caacupe (54 kilometers east of Asuncion, 
two wells) and Nueva Asuncion (742 kilometers from Asuncion on 
the Trans -Chaco road). 

b. Navy - no change. 

c. Air Force - no change. 

3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE. 



a. Army - no change. 

b. Navy - no change. 

c. Air Force - none. 

4. REMARKS . 

None. 
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1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED. 



a. Army 

(1) Construction and Maintenance of Penetration 

Highways . 

Five engineer battalions and one separate 
company, supported by other Army units, are actively engaged 
in road and construction and maintenance. MAP, Export-Import 
Bank, World Bank, and Host Government resources are used to 
support this program. No USAID funding has been obtained for 
the program except for Food for Work support of one project. 

See paragraphs la(6) and 2a(3) of Section I, paragraph la(l), 
la(5), and 2a of Section III. 

(a) In April 1964, all engineer units working 
in the Northern Trans-Andean Highway System were placed under 
the Engineer Group of the Maranon. This group includes a Hq 
and Service Company and a Cellular Maintenance Company in addi- 
tion to the 1st Engineer Construction Battalion, 6th Engineer 
Battalion, and the 2nd Engineer Construction Company. TO&Es of 
all units under the group have been revised. New equipment 
received under MAP and Export-Import Bank loan has given 

these units greatly increased capability for road construc- 
tion - civic action programs. 

(b) The 3rd Engineer Construction Battalioh 
has received the major portion of equipment bought with $1,550,000 
of Export-Import Bank loan funds for the two road projects in the 
La Convencion- Lares area northwest of Cuzco. Construction pro- 
gress on these two projects has been excellent. 

(2) Industrial Training Program . 

The Lima Center has graduated 9 cycles with a 
total of 1,920 students. Present input is 285 students. At 
present six vocational trades are taught: carpentry, masonry, 

plumbing, painting, electricity, and metalwork. The Cuzco Center 
has graduated four cycles with a total of 418 students. Present 
input is 120 students. At present this center teaches wood and 
carpentry, electricity, plumbing, masonry, and metalwork. ThO 
Arequipa Center has graduated two cycles with a total of 197 
students. Present input is 100 students. At present this 




Inclosure 15 - Peru, Section I to USSOUTHCOM letter. Subject: 

Civic Action Projects Report, SC(ES), dated 14 October 1964 

center teaches carpentry , electricity, plumbing, masonry, and 
metalwork. There are plans to open a center at Piura in October 
1964 and one at Iquitos in January 1965. 

Training for instructors of the industrial 
training centers has also been instituted. The first six 
instructors completed on-the-job training at the U. S. Army 
Southern Command Engineer Complex in the Canal Zone. Trans- 
portation, billeting, and messing funds were provided by USAID, 
while the U. S. Army provided the actual training. 

(3) Education . 

Selected literate soldiers are receiving addi- 
tional instruction to enable them to teach other members of their 
communities to read, write, and speak Spanish. To assist in the 
program, USAID approved $18,000 in local currency grants and 
obligated and expended $12,000 during FV 1964. No prior USAID 
funds were used and none are being utilized in support of the 
Army education program. The money was used to print 30,000 
books and purchase some training aids to be issued to the 
instructors . 

(6) Food for Work . 

One Food-for-Work project using 243 metric tons 
of food per year for a three-year period to feed civilian construc- 
tion laborers on the Sandia-Tambopate Penetration Road Project of 
the 4th Engineer Combat Battalion was approved. The first delivery 
of food was made in March 1964. 

The 3rd Engineer Construction Battalion has ap- 
plied for a similar program to support the three projects in the 
La Convencion- Lares and Manu areas. This proposal is being pro- 
cessed by USAID/Washington. See paragraph la(4), Section III, 
and paragraph 2a(9), Section I. 

(7) Community Projects . 

The Peruvian Army continues its community 
assistance program, financed with Army operation funds and 
participation by local and regional agencies and citizens. 
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This program is largely within the scope of operations of the 
military regional commanders and the individual units. Work 
consists of providing technical assistance, equipment and, in 
many cases, materials and specialized labor to assist community 
proj ects . 



The U, S. Southern Command has assisted the 
Peruvian Army in financing five civic action community projects 
for a total contribution of $6,376. These projects are: 

( a ) Mobile Medical-Dental Team, Piura : To 

provide medical attention to 3,600 patients - and dental attention 
to 2,500 patients in the slums of Piura in FY 1965, with a total 
U. S. contribution of $2,980. Equipment and medicines have been 
ordered. 



(b) Repair of School Desks, Lima : To repair 

400 wooden school desks Tn Lima slums during FY 1965, with a 
total U. S. contribution of $411. All materials and equipment 
have been delivered. 

(c) Leveling and Straightening of Streets 

in Slums of Lima : To provide slums with streets suitable" "for 

traffic and to serve as effective fire barriers, with a total 
U. S. contribution of $896. Equipment was delivered to spon- 
soring unit. 



(d) Dental Services, Lima : To provide 

dental extraction services to 3,200 indigent patients in three 
barriadas of Lima during FY 1965, with a total U. S. contribu- 
tion of $1,545. 

(e) Cultural Center, Cuzco : To provide 

furniture and reference books for a cultural center for students 
of the Cuzco University, with a U. S. contribution of $535. 
Materials and books were delivered to sponsoring unit. 

(10) Civic Education Seminar . 

The Peruvian Army assisted other Peruvian 
Government agencies in conducting a two- week civic education 
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seminar for 56 campesino (peasant) leaders in the La Convencion 
(Cuzco) area. This area has been a center of subversive agita- 
tion. The Host Government, through its agrarian reform, its 
road construction, and its education programs hopes to eradicate 
this source of trouble. 

The program is a model for a series of similar 
courses to be given by the Host Country throughout Peru in sup- 
port of its agrarian reform and for the integration of the sierra 
campesinos into the national, social, and economic structure. 

b. Navy 

(1) Instituto del Mar del Peru . 

The Peruvian Navy and the National Fishery 
Society approved an agreement on 18 June 1964 by which the govern- 
ment and the society will contribute financial help to the ’’Instituto 
del Mar del Peru,’’ which was created by Supreme Decree No. 7 of 20 
March 1964, integrating into a single body the former ’’Consejo de 
Investigaciones Hidrobiologicas" and the ’’Instituto de Investiga- 
ciones de Recursos Marinos.” This will be an important scienti- 
fic body, concerned largely with the conservation of Peru’s 
great ocean resources. 

In mid-April, the BAP (Peruvian Navy Ship) 

Unanue was put in service and is now making trips to various 
points along the Peruvian coast for the purpose of making 
scientific observations and of gathering samples of marine 
life and specimens from the sea. This ship is operated by 
the Navy and was converted for the purpose in the Peruvian 
Naval Shipyard. 

(4) Plan Civico Fluvial (Civic Plan for River 

Region). 

The Peruvian Navy is' playing a leading role 
in the effort to bring the Amazon Region more under the influence 
of civilization. In fact, direction of the plan for all of the 
armed forces is provided by the Navy. 
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On 28 March the gunboat BAP Maranon completed 
the second stage of the plan which consisted of visits to the 
river towns of the Amazon, Yavari, and Yavari-Mirin Rivers. 

This unit of the Peruvian Navy, in collaboration with the 
Ministries of Education, Health, and Agriculture, gave medical, 
sanitary, educational, agricultural, and veterinary assistance 
and courses in literacy to the populace of this area. In this 
same vein, there were shown motion pictures, both recreational 
and instructional, in each town. Instructions were given in 
protecting against lightning damage, and pamphlets on the sub- 
ject were distributed (see item in Nov 1963 report). The medical 
personnel of the gunboat have provided immunization services to 
all the people of the towns visited and have given free medicines 
as well to help combat any illnesses that are found in the selva 
(jungle). 

The BAP Napo sailed from Iquitos on 27 April to 
begin the third stage of the plan which consisted of visits to 
towns along the Ucayali, Pacaya, and Tapiche Rivers. The BAP 
America carried the fourth stage between 18 May and 13 June 
along the Amazon, Napo, and Curaray Rivers. The fifth stage 
was completed on 18 July by the BAP Ucayali which visited the 
towns along the Amazon and the Putumayo on the Colombian border. 
(Note that assistance is given equally on both sides of the river. ) 

During the five voyages, there were 5,465 cases 
of medical attention, 4,648 tooth extractions, and numerous cases 
of minor surgery. 



The BAP Maranon, during the second voyage, 
tooR part in the rescue of the survivors of a civilian-military 
expedition that had been attacked by the ferocious Cocamas 
Indians. This rescue was, in part, effected by U. S. heli- 
copters flown in from Panama and received worldwide attention 
in the press. 



(5) Rescue and Salvage (Added). 

During this period, units of the Peruvian 
Navy have carried out missions, rescuing crews and salvaging 
boats of the fishing fleet which were in distress. Assistance 
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to boats unable to navigate, lost, or sunk was provided by both 
air and surface units of the Navy. 

When a passenger plane of the Argentine Air 
Force crashed in a ravine near the Santa Rosa Beach (north of 
Lima), the helicopters of the Navy located the wreckage, moved 
the three survivors to the Naval Hospital, and removed bodies 
from the scene. 

(6) Naval Training Center, Callao (Added). 

The Training Center gives courses to naval 
personnel to suit them for the specialized work required of 
them in the ships and stations of the Navy. Each year there 
is increasing demand among young Peruvians for entry into the 
Navy Training Program where they can study electronics, radio, 
engines, machinery, electricity, office skills, etc., and which, 
upon completion of their service, can be used in private industry 
to the benefit of the individual and of the country. Also, the 
few illiterates that enter the Navy are given a concentrated 
three-month course in reading and writing which better fits 
them for their duties and also helps them after- leaving the 
Navy. 



(7) Sponsorship of Schools . 

Each ship of the Fleet acts as sponsor of a 
school in one of the Peruvian ports, lending material aid as it 
is able. By this method, the Navy helps generate good will for 
itself and the democratic system among those connected with each 
school. 

c. Air Force 

(3) Air Transportation . 

In order to provide otherwise unobtainable air 
services to settlements along the Amazon River, the Peruvian Air 
Force schedules a weekly flight from Iquitos to Atalaya, Peru 
using a Catalina flying boat capable of transporting 29 passengers/ 
cargo. 
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The PAP has inaugurated a unique civic action 
airline operating out of Iquitos over three routes Servicing 
the entire lower Amazon selva area 'and into the eastern Andes 
with MAP-provided C-47 aircraft. Routes are flown weekly (one 
twice monthly) to end points of Tingo Maria, San Ramon, and 
Puerto Maldonado. Customer charges ar'e approximately one-half 
of comparable commercial rates (where routes parallel and rate 
data is available). Additionally, a weekly flight by small 
amphibian aircraft travels eastward from Iquitos servicing 
remote river outposts to Castilla, Peru; no MAP support is 
involved. Special PA.F civic action support flights are also 
scheduled frofii Iquitos (Group 42) for medical evacuation, 
resupplying of outposts , and other urgent civil requirements . 

(5) Jungle and Mountain Airstrip Construction . 

The Peruvian Air Force is providing construc- 
tion equipment, material, and monetary support to assist the 
residents of Requena and Pampa Hermosa on the Ucayali River 
in the construction of town airfields which will become stops 
for 0*47 civic action airline flights from Iquitos. 

(7) Civil Assistance . 

A MAP-provided 0*47 has been outfitted internally 
by the Peruvian Air Force as a flying dispensary and flown to 
Iquitos where it will be staged in support of medical preventive 
medicine activities along the Amazon River area. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS , 
a. Army l 

(1) Agricultural Training. 

. , . 1 . 

The Peruvian Army has been operating a few 
farms in which a small number of soldiers received agricultural 
training* These farms are' mainly for production rather than 
training. During FY 1964 the Army defined plans for an agri- 
cultural training program to train those non-professional 
soldiers who do not enter the industrial training program. 

The Host Government has approved funds to partially finance 
the operation. The first center is to be established in the 
Cuzco area. 
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The possibility of obtaining capital development 
loan to complete financing this program has been explored at USAID/ 
Washington and has received approval in principle. USAID contri- 
bution to this program would be as follows: 

Budget year proposed obligation (FY 1965) - 
$600,000 in dollar loan for purchase 
of equipment. 

(2) Construction Equipment Training Center . 

During the reporting period, the MAP-supported 
equipment section of the Engineer School of the Peruvian Army 
has been expanded to triple its output of students. Further 
expansion and improvement is under way to meet the needs of the 
Peruvian Army. 



Additionally, USAID has programmed support 
of this center in order to train personnel to meet the needs 
of the construction industry. For this purpose, USAID/ 
Washington has approved in principle a capital development loan 
for equipment purchase. USAID financial support would be as 
follows : 



Budget year proposed obligation (FY 1965-66) - 
$500,000 in dollar loan. 

(5) Construction and Maintenance of Penetration 

Highways . 

Recently announced plans of the Minister of 
War and Minister of Development include the following changes 
in road project assignments: 

It is proposed to employ in 1965 the 6th 
Engineer Battalion, which is on the Ingenio-Rio Imaza Road 
in the reconstruction of 134 kilometers of road from Bagus 
to San Ignacio, where the 2nd Engineer Construction Company 
is now employed. This company would be assigned road 
maintenance responsibilities and support of the 1st Engineer 
Construction Battalion on the Highway Maranon. 

The 2nd Engineer Combat Battalion, now being 
equipped and trained in Lima, is planning to move to the Cuzco 
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area and replace Company ’’C," 3rd Engineer Construction 
Battalion, which now is engaged in the task of building 100 
kilometers of penetration road extending the Cuzcc-Atalaya 
road to Manu in the Madre de Dios Department. 

The 2nd Engineer Construction Battalion,, 
now working in road maintenance between Huanuco and San 
Alajandro, should return to Lima in 1965 for re-equipping 
under MAP and then in 1966 return to the Central-Eastern 
area of Peru for a road construction project. 

• (4) Colonization ^ 

The Peruvian Army continues in planning 
its participation in colonization in support of national 
government objectives. Twelve Peruvian Army officers which 
went to Israel to receive training in colonization have 
returned to Peru. 

(9) Food for Work . 

Now that one Food-for-Work project is in 
operation, and a second project has been submitted for con- 
sideration, it is envisioned that there are excellent pos- 
sibilities of enlarging this program to include all Army road 
construction projects. See paragraph la (6), Section I. 



(10) Industrial Training (Added). See paragraph 
la(2), Section I and paragraph la(£). Section III. 

This program can be enlarged in two different 
ways: by adding courses to each center and by adding centers. 

Both methods are being considered by the Peruvian Army. Fifteen 
or sixteen trades can be taught at each of the five proposed 
centers, with a possible output of 500 trainees per cycle. 

This would amount to about 10,000 per year, which is larger 
than the Army’s present yearly turnover. In view of the pos-* 
sible output of this program, the inclusion of civilians is a 
possibility. 



b. Navv 



(Added). 



(3) Conversion of BAP Napo to a Medical . Shij; 
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The gunboats now being used in the "Plan 
Civico Fluvial" are basically military vehicles. Among the 
oldest and least useful Of these (from the military aspect) 
is the Napo. It has been proposed by the Peruvian Government 
(President Belaunde as spokesman) that the Napo hull (100 feet 
long) be converted for use as a medical ship. Financial assistance 
from the U. S. was asked. 

Napo is propelled by reciprocating steam engines. 
These (and the boilers) would be replaced by diesel engines. Com- 
plete rebuilding of the ship's upper works and living spaces is 
envisioned. The hull has been inspected carefully and found to 
be sound. 

c. Air Force - no change. 

3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE. 



No change. 




HOST COUNTRY FUNDED CIVIC ACTION 
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1. CIVIC ACTION PROJECTS NOW BEING ACCOMPLISHED , 
a. Army 

(1) Road construction and maintenance : Engineer 
troops are presently undergoing training in the operation and 
maintenance of new construction equipment furnished under MAP. 
Equipment will be issued to Engineer units when operators afid 
mechanics complete their instruction. 

( 2 ) School and public building constructions 
Engineer units have completed the first sets of pubiic 
housing. 

( 3 ) Health and sanitation program : Army Mis - ■ 

sion is advising Uruguayan Army to redistribute military 
ambulances in order to provide at least one ambulance to the 
major Army unit in each one of the departments of the interior. 
Uruguayan Army commanders believe, from the standpoint of 
civic action, their most significant and dramatic work can be 
done in the field of medical care for the many families 
scattered on the estancias and in the small villages of their • 
departments. A military ambulance is required to negotiate 
the poor roads across the campo while hauling patients and 
medical supplied. 

(4) Vocational, literacy ? and cultural programs ; 
No change from previous report. 

(5) Land transportation service : Army units in 

Montevideo unload and transport Food For Peace agricultural 
products from the ports to local warehouses. Army is called to 
unload ships and transport cargos during local strikes. 

( 6 ) Other Civic Action Programs : 

(a) Reforestation of interior areas : Army 

units in II and III. Military Regions have planted large tracts 
of land with pine trees in the areas of Tacuarembo and Cerrillos 
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( b) Civil defense and disaster relief 
programs ; 4th Artillery Group in San Ramon owns two large row 
boats. During this year’s floods, unit evacuated all the poor 
families stranded in their homes near the Santa Lucia River. 

(c) Construction of national airports : 
Engineer Battalion continues work of clearing forest areas near 
the national airport of Carrasco. Engineers are working on 
runway at Salto 'and plans are being made to employ Engineer 
units for the construction of an airport at Rivera. 

(d) Provision of geographic and mapping 

assistance to governmental and private agencies : No change 

from previous report. 

( e ) Furnish off-base fire fighting equip- 
ment : Cavalry unit at Tacuarembo and Artillery Unit at San 

Ramon furnished personnel and equipment during outbreak of 
fires in their locality. Army does not have modern fire 
fighting equipment, and units must use water wagons and bucket 
brigades to extinguish the fires, 

(f ) Prevention of contraband activities : 
Infantry units at Bella Union and Artigas and Cavalry units^at 
Rivera and Rio Branco continue to devote considerable time and 
personnel to the repression of smuggling activities along the 
northern frontier. 

(g) Housing and feeding of foreign and 

country student athletic teams and delegations : No change 

from previous report. - 

(7) MAP articles and services to be provided : 

No change from previous report. 

( 8 ) Army units engaged in civic action Projects 
No change from previous report. 

b. Navy 

(1) Vocational and literacy training : Navy has 

established a Specialist School that will train young civilian 
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and military men for a technical profession- in electronics, 
mechanics, aviation, etc. 

(2) Water transportation : Navy plans to estab- 

lish a sea rescue installation along the southern coast of 
Uruguay. Navy is called upon frequently to conduct search and 
rescue work in the Rio de la Plata area. 

(3) Ship repair and steelwork : Uruguayan Navy 

is assisting the electrical workers' un io n _ t cT r e pa ir a large 
turbine of a hydro-electric plant at the country 7 s largest dam. 
Navy is operating a large dry dock that repairs government and 
commercial vessels. 

(4) Hydrographic -Navigational projects : Navy 

has recently repaired and renovated a ship equipped with hydro - 
graphic instruments. Ship will serve as school to instruct 
government personnel and to map coast and waterways in the Rio 
de la Plata area. 

( 5 ) MAP articles and services to be provided : 

No change from previous report. 

(6 ) Naval units engaged in civic action 

projects : No change from previous report! 

c. Air Force 

(1) Vocational, literacy, or cultural training : 
Uruguayan Air Force provided alr~transportation to the interior 
of the country as well as international destinations for student, 
cultural, amateur sports, and social welfare groups. FAU did 
not maintain records to show those specific flights as part of 
the civic action project. 

(2) Air transportation service : FAU, in co- 

operation with the Nat ioq^pT Health Agency, has transported by 
C-47 sick and injured civilian personnel from the interior to 
Montevideo for emergency medical treatment:: 

(3) Other civic action programs : Air Force 

has been providing aerial photos of ” poverty villages" in the 
interior as part of the Uruguayan Government’s national housing 
program. 
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During the period, the Uruguayan Air Force 
was engaged in two search missions for lost fishing boats. The 
first boat, missing two days, was successfully located. The 
second, an Argentine vessel, was not found despite extensive 
search operations by the FAU in collaboration with the Argentine 
Navy and Air Force. 

( 4) MAP articles and services to be provided: 

No change from previous report. 

( 5 ) Air Force units engaged in civic action 
projects : . No change from previous report. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS . 

No change from previous report. 

3. PROJECT FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE. 



No change from previous report. 

4. REMARKS . 

a. Public information aspect of the civic action 

projects was not as good as it might be. Traditionally, the 
Armed Forces have been reluctant to advertise themselves. Lack 
of funds and trained PIO personnel have further weakened the 
public information effort. However, the new senior commanders 
are aware of the importance of public information and progress 
can be expected in this area.. ■ 

b. New MAP-furnished Engineer vehicles were shown 
to the public at the annual Artigas Day Parade, 19 June 1964. 
Over twenty thousand people lined the streets of downtown 
Montevideo and viewed the new Engineer equipment as part of 
the Armed Forces Parade. 

c. In reference to Defense message 976959 dated 
8 July 1964, Uruguay receives no assistance from AID for 
USSOUTHCOM Civic Action Projects. 
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r. CIVIC 'ACTION PROJECTS NOW ffSING .ACCOMPLISHED , 
a. Ministry of Defense 

( 1) Operation'- Amazonas : The first stage of 

the project consists of a 90 i -kilometer road from Puerto 
Ayacucho to Puerto Paez in the Amazonas Territory. Eleven • 
kilometers of -this road have been completed; an additional 
29 kilometers are partially completed. 

(2) Nutrition Survey. : The Survey Team re- 

turned to Venezuela in June to present the final report . 

Project completed. 

( 3 ) - Military T'arm : • The first class of -students 

of approximately .100 Army and 15 Air Force started in March 
1964 and will receive training for nine -months. The Civic 
Action Mobile Training Team in its report stated: "This Pro- 

gram is well-conceived and represents one of the most out- 
standing examples of -agriculture training for military con-’ 
scriptees in Latin America." - - 

• ■ (4) Rian CocLazzi : - : No change ♦ 

( 5 ) Plan thajlgai : -No change. -- :i 

: :b. Army - v. -,.*r 

t-'-' (1) Operation Gran -Sabana This project c (in- 

sists erf constructing 2^0 kil^etidr'S 6f two lane ' all-weather 
road from the termination of an existing 'toad, 92.4 kilometers 
south of El Dorado, to Santa Elena de Uairen, Bolivar State. 

Work -is proceeding on two frdrits . Th® 'Northern front consists 
of 64 kilometers through mountainous rocky terrain; 22 kilometers 
is partially completed. The .Southern front consists of 156 
kilometers; about 15 kilometers is partially completed. 

(.2) Road f rom j-Ki^uitao., Trujillo 
State : 4About 2 kilometers d£ tftil roughly 4 D kilometers of 
road construct ion -have -been ':C©mpi®ted . The -platoon of engineers 
working -on - this a -'6- a toom school at ' "■ 

Loma de San Jose and a dispensary near Bocono. In addition, the 
platoon, has rehabilitated the town squares of Bocono and Nitjuitao. 
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(3) In-service training : A survey has been 

conducted by a committee consisting of an officer of the Armed 
Forces and an official of INCE, a government organization which 
conducts vocational training in Venezuela. The purpose of the 
survey was to determine which courses of INCE can be used by 
the Armed Forces to train the pwo-year conScriptees in voca- 
tional skills. 

(4) , (5), (6), (7) - no change. 

(8) Operacion Concordia : The Armed Forces are 

conducting a joint Civic Action project in "Sierra de Coro" in 
the State of Falcon. The Army is providing medical and dental 
care to needy people, has reconstructed a chapel, built a 
penetration road, and distributed water. This is a new project. 

(9) Miscellaneous : 

(a) In Venezuela, Food For Peace is dis- 
tributed by a Catholic Charity Organization. The Army helped 
transport over 200 tons of this food d bring the report period. 

(b) In Maracay, State of Aragua, units of 
the 4th Division cleared hundreds Of dead trees and planted 
new ones along the Avenue "Las Delicias." 

(c) The Engineer Battalion "Francisco 
Avendano" constructed a bailey bridge in the San Agustin 
section of Caracas. This bridge, will serve as a detour during 
the construction of a new super, highway by the Ministry of 
Public Works. A newspaper clipping is inclosed. 

c. Armed Force s of Cooperation ( FAC ) - no change. 

d. Navy - no change. 

e. Air Force 

A Venezuelan Air Force medical team went to an 
Indian village , located 18 miles from the Colombian border and 
13 miles from, the Brazilian border to investigate a reported 
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Inclosure 17 - Venezuela, Section I to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 October 1964 



epidemic among the Indians. The epidemic turned out to be a 
high rate of acute tuberculosis for which medicines and treat- 
ment were administered for a period of ten days. Missions such 
as this are performed about once a month. Evacuation of civilian 
personnel from the interior to hospitals in major Venezuelan 
cities occurs even more frequently. 

2. ADDITIONAL FEASIBLE CIVIC ACTION PROJECTS . 

No change. 

3. PROJECTS FOR WHICH HOST COUNTRY FUNDING IS FEASIBLE . 

No change . 

4. REMARKS . 

a. In April, a Civic Action Mobile Training Assess- 
ment Team came to Venezuela. A copy of the report of the team 
was sent to the Venezuelan Ministry of Defense. The report re- 
ceived the normal U.S. distribution. 

b, The Venezuelan Armed Forces have forwarded a 
comprehensive Civic Action report to the Organization of 
American States through the Inter-American Defense Board. 
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SECTION II 
IMPACT CIVIC ACTION PROJECTS 




Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-1-R 

2. NAME OF PROJECT: Road Maintenance Caranavi - Santa Ana 

(USAID Funded 

3. DATE PROJECT STARTED: 11 May 1964 - formerly 15 July 

1963. 

4. ESTIMATED DATE OF COMPLETION : 31 December 1964 ■» 

formerly 3b June 1963. 

5. DESCRIPTION OF PROJECT ; To reconstruct 75 kma of road 
between Caranavi and Santa^Anain the Alto Beni Area. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: Military Advisor. 

b. (Host Country) Military: 110 (officers, NCO’s, 

and soldiers). 

c. (Host Country) Civilian: None,' 

7. PROGRESS SINCE LAST REPORT : This entire project has 
been revamped and refinanced' "By USAID due to the complete failure 
of the road during the past rainy season. Two new D-7 E tractors 
were purchased locally to support this project. 25 kms h^ve been 
completely .renovated, culverts replaced or newly installed* land 
slides removed, ditches realigned, and the platform graded. 
Culverts have been installed or reinstalled between km 52 and km 
75, Additional base material has been hauled in between fcm 45 
and km 52. The work is to be completed in five stages and turned 
over to the Servicio de Caminos (State Highway Department) as 
completed, for permanent maintenance, 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS : Due to the non-availability of a rock- 

crusher the proper surface material cannot be furnished for the 
entire project at this time. Arrangements are underway tq move 
a crusher to the area. 




Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter. Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



'1. • PROJECT #CA-3-A ' 

2. NAME OF PROJECT : Vino Tinto Project 

3. DATE PROJECT STARTED : 10 August 1963 

4. ! ESTIMATED DATE OF COMPLETION : Completed 24 May 1964. 

5. DESCRIPTION OF PROJECT: Construction of one, two-story, 

eight classroom urban school; one, onerstory, four classroom 
urban school; and improvement of the existing roads (3 km) to 
include cleaning ditches, improving slopes, construction of 
minor culverts and retaining walls. 

6 . NUMBERS -OF PERSONNEL EMPLOYED : 

a. U.S. Military: Military Advisor. 

b. (Host Country) Military: 30 (NCOS and soldiers 

for 60 days - 2 equipment operators for the entire project.) 

• c. : (Host Country) Civilian: 160 to start, 85 at 

end of project . - v 

! ’ '7. PROGRESS SINCE LAST REPORT : The entire project was 

completed and officially delivered to the community on 24 May 
1964 with Mr. St utesman, Charge d'affaires, Mr. Firfer, Director 
of USATD/B, Colonel Cook, C/USARMIS, President Paz, General 
Barrientos , • Vice President elect, and Minister Humbolt in at- 
tendance. ' 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Section II, Bolivia, to USS0U1HC0M letter. Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-4-A 

2. NAME OF PROJECT : Santa Ana Dispensary 

3. DATE PROJECT STARTED : September 1962 

4 * ESTIMATED DATE OF COMPLETION : January 1965 

5. DESCRIPTION OF PROJECT : Providing primary medical care 

for colonizers in a remote area . 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 2 officers 

b. (Host Country) Military: 5 

c. (Host Country) Civilian: 3 

7. PROGRESS^ SINCE LAST REPORT : The available equipment in 

country was Installed in April, En American missionary,, doctor 
Fred Harney, staffed the hospital for. 30 days until final arrange- 
ments were made by Development Corporation of Bolivia to provide 

a' Bolivian doctor. A ”Cold War” refrigerator has been installed. 
All beds are presently filled. 1/ 

8. ITEMS OF SPECIAL INTEREST: The first baby was bprn 25 

April 196?: 

9. PROBLEM AREAS : Due to a definite lack of soft goods, 

the American Women’s Club of La Paz has made arrangements to aid 
the hospital with soft goods. 
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Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-4-B 

2. NAME OF PROJECT : Villa Montes Dispensary 

3. DATE PROJECT STARTED: September 1962 

4. ESTIMATED DATE OF COMPLETION; January 1965 

5. DESCRIPTION OF PROJECT : Provide primary medical sup- 

port to civilians in a remote area. 

6. NUMBERS OF PERSONNEL EMPLOYED: 

a. U.S. Military: 1 

b. (Host Country) Military: 2 

c. (Host Country) Civilian: 5 

7. - PROGRESS SINCE LAST REPORT : Approximately 90% of the 

MAP s u pplies have ar r ive d " lrTcountr y ; however, the remaining 10% 
accounts for 50% of the dollar value. The Minister of Public 
Health has agreed to supply a doctor and a dentist. Funding by 
the Minister of Defense for soft materials has been slowed by 
the political situation. 

'* 8. ITEMS OF SPECIAL INTEREST : None 

9. PROBLEM AREAS: None 
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Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-4-E 

2. NAME OF PROJECT : Ribera lta Dispensary 

3. DATE PROJECT STARTED : , September 1962 

4. ESTIMATED DATE OF COMPLETION ; January 1965 

5. DESCRIPTION OF PROJECT : Mobile dispensary boat mp unted 

to provide medical care to colonists along the Beni and Mqdre de 
Dios Rivers. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 2 

b. (Host Country) Military: 8 

c. (Host Country) Civilian: 1 

7. PROGRESS SINCE LAST REPORT : The 40 -foot boat arrived 

in country 15 April and' was e'ntregado 19 June. Crew is trained, 
a doctor is available. However, the medical supplies have not 
yet arrived. 

8. ITEMS OF SPECIAL INTEREST : .None 

9. PROBLEM AREAS: None 
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Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter, Subject: 
Civic Action' Projects Report, SC(ES), dated 14 October 1964 " 

1. PROJECT #CA-4-G 

2. NAME OF PROJECT : First Aid Augmentation Program. 

3. DATE PROJECT STARTED : September 1962. 

4. ESTIMATED DATE OF COMPLETION : January 196 S. 

5. DESCRIPTION OF PROJECT : Provide emergency medical care 

in remote areas. 

6. NUMBERS OF PERSONNED EMPLOYED : 

a. U.S. Military: 0 

b. (Host Country) Military: 25 

c. (Host Country) Civilian: 1 

.7, PROGRESS SINCE LAST REFORT : Limited funds have been 

provided by (lSAID/B as part of the Civic Actions Programs, for 
soft goods. The aid stations will be supported by the area 
dispensaries and directly by the medical depot in La Paz operated 
by the Bolivian Air Force. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: Funds for evacuation and expansion 

are still a problem. 
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Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter ? Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-4-L 

2. NAME OF PROJECT : Bolivian Hemorrhagic Fever 

3* DATE PROJECT STARTED : February 1962 

4. ESTIMATED DATE OF COMPLETION : January 1965 

5. DESCRIPTION OF PROJECT ; Diagnosis, treatment, and 
control of hemorrhagic fever in eastern Bolivia. 

6. NUMBERS OF PERSONNEL EMPLOYED: 

a. U.S, Military: 3 

b. (Host Country) Military: 4 

c. (Host Country) Civilian: 12 

7. PROGRESS SINCE LAST REPORT : A medical mobile treat- 

ment team headed by Capt Ryan, 8th Special Forces, is providing 
primary medical supervision of the newly-dedicated Henry Beye 
Memorial Hospital. Treatment of convalescent serum has been 
yery successful in the reduction of the mortality rate among 
children. Regular radio communication has been established. 
Major McConnel of USARMIS has been supporting the project as 
Rodent Control Officer. 

8. ITEMS OF SPECIAL INTEREST: Since the rodent control 

started in May cases have dropped to a scattered few. No new 
cases were diagnosed since 28 June. 

9. PROBLEM AREAS: None 
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Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter, Subject:. 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-8-C 

2. NAME OF PROJECT t Cobija Water Project 

3. DATE PROJECT STARTED : September 1963 

4. ESTIMATED DATE OF COMPLETION : September 1964 

5. DESCRIPTION OF PROJECT : Construction of a potable water 
system to supply a town of approximately 2,000 people complete 
with wells, pumps, elevated tank, and distribution network. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U.S. Military: Military Advisor 

b. (Host Country) Military: 2 officers and 10 soldiers 

c. (Host Country) Civilian: None 

7. PROGRESS SINCE LAST REPORT : The more powerful drill rig 

required to drill a new and deeper well was enroute to Cobija when, 
it was stopped at Guayaramerin due to low water in the river systems. 

8. ITEMS OP SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. -■ 
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Inclosure 1 - Section II, Bolivia., to USSOUTHCOti letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1904 

1. PROJECT #CA-8-D 

2. NAME OF PROJECT ; El Alto Water Project 

3. DATE PROJECT STARTED ; 20 November 1962 

4. ESTIMATED DATE OF COMPLETION : Dropped 

5. , DESCRIPTION. OF PROJECT : To increase the water supply 

of the El Alto Airbase and surrounding civilian community. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U.S. Military: Military Advisor 

b. (Host Country) Military: 40 Army and 20 Air 

Force EM. 

c. (Host Country) Civilian: 60 

7. PROGRESS SINCE LAST REPORT*. Draw-down tests performed 
in July proved the well to be dry. The project has been dis- 
continued and the remaining funds have been returned to USATD. 

8 . ITEMS OF SPECIAL INTEREST : None 

9 . PROBLEM AREAS : None 
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Inclosure 1 - Section II, Bolivia., to USSOUTHCOM letter. Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-8-E 

2. NAME OF PROJECT : Santa Ana del Yacuma 

3. DATE PROJECT STARTED ; November 1963 

4 * ESTIMATED DATE OF COMPLETION : November 196 4 

5. . DESCRIPTION OF PROJECT t Construct a water system 
to supply a town of approximately 5 , 000 people, complete with 
wells, pumps, storage tank and distribution network. 

6 . NUMBERS OF PERSONNEL EMPLOYED : 

a. U.S. Military: None 

b. (Host Country) Military: 2 officers, 10 NCOs, 

and soldiers. 

c. (Host Country) Civilian: 20 to 50 per day. 

7 . PROGRESS SINCE LAST REPORT : The well has been 

completed , but needs, further development . Due to> low water in 
the river systems used to transport the equipment, this project 
will be held in abeyance until the equipment can be moved in. 

8 . ITEMS OF SPECIAL INTEREST : None 

9. PROBLEM AREAS: None 
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Inclosure 1 Section II, Bolivia, to USSOUTHCQM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-8-G 

2. NAME OF PROJECT : Sorata Water Project 

3. DATE PROJECT STARTED ; March 1964 

4. ESTIMATED DATE 0F : COMPLETION : April 1964 ' 

5. DESCRIPTION OF PROJECT : Construct a water supply 
system to supply a town of approximately 3,500 people complete 
with wells, pumps, storage, tank and distribution network, 

6 . NUMBERS OF PERSONNEL EMPLOYED : 

a, U.S. Military: None ■■■ , : i 

b, (Host Country) Military: 2 officers, lu NCOs 

and soldiers . 

c, (Host Country) Civilian: Local townspeople as 

needed. 

7. PROGRESS SINCE LAST REPORT : This project was begun 

and ended during the report period. This is a final report. 

8 . ITEMS OF SPECIAL INTEREST : None 

9. PROBLEM AREAS: None 
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Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 v 

1. PROJECT: #CA-8-H 

2. NAME OF PROJECT : Villa Rosa Water Project 

3. DATE PROJECT STARTED : February 1964 

4. ESTIMATED DATE OF COMPLETION : April 1964 

5. DESCRIPTION OF PROJECT : Construct a water system to 

supply a small community of 5ff0 people. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: None 

b. (Host Country) Military: 10 NCO, soldiers 

c. (Host Country) Civilian: 20 

7. PROGRESS SINCE LAST REPORT : This project was started 

and completed during the report period. This is a final report. 

8 . ITEMS OF SPECIAL INTEREST : None 

9. ;;. PROBLEM AREAS: None : ' ■■■■ ■ iv J 
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Inclosure 1 - Section II, Bolivia, to USSOUTHGOM letter,' Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-8-I 

2. NAME OF PROJECT : Tarija Water Project . ... 

3. DATE PROJECT STARTED ; ■ March 1963 

4. ESTIMATED DATE OF COMPLETION : March 1965 

5. DESCRIPTION OF PROJECT ; Construct a water distribu- 
tion system from a new river source, 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U.S. Military: None 

b. (Host Country) Military: 20 NCOs and soldiers 

c. (Host Country) Civilian: Unknown 

7. PROGRESS SINCE LAST REPORT : The first phase of the 

work is completed and accepted conditionally. Presently 
awaiting 16" pipe and fittings. A contract is under negotia- 
tion with the 1st Engineer Battalion for construction of the 
intake . 

8. ITEMS OF SPECIAL INTEREST : None 

9. PROBLEM AREAS: None 
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Inclosure 1 - Section II, Bolivia, to USSOUTHOOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-8-J 

2. NAME OF PROJECT : Las Penas Water Project 

3. DATE PROJECT STARTED : January 1964 

4. ESTIMATED DATE OF COMPLETION : April 1964 

5. DESCRIPTION OF PROJECT: Construct a water system 
to supply a continually growing town of some 1,000 population, 
complete with well, pump, storage tank, and distribution net. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U.S. Military: None 

b. (Host Country) Military: 10 soldiers and 1 NCO. 

c. (Host Country) Civilian: 20 

7. PROGRESS SINCE LAST REPORT : This project was 

completed during the report period. It was dedicated by 
the U.S. Ambassador on 3 May 1964. 

8 . ITEMS OF SPECIAL INTEREST : None 

9 . PROBLEM AREAS : None 
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Inc lo sure 1 - Section II, Bolivia, to USSOUTHCOM letter j Subject: 
Civic Action- Projects Report', SC(ES) , dated 14 October 1964 

1. PROJECT #CA-8-L 

2. NAME OF PROJECT : Reyes Water Project 

3. DATE PROJECT STARTED : 28 May 1964 

4. ESTIMATED- DATE OF COMPLETION : 31 December' 1964 

5. DESCRIPTION OF- PROJECT : Construct a water supply complete 

with well, pump, and distribution net. - . 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S, Military: 2 Peace Corps volunteers 

b. (Host Country) Military: 2 officers, 10 NCO’s, and 

soldiers, 

c. (Host Country) Civilian: Local citizens as needed. 

7. PROGRESS SINCE LAST REPORT :' A portable well- drilling rig 
was flown in by the Bolivian Development Corporation, This Tig is 
being used by the Peace Corps volunteers to develop a grbund water 
supply. 

8. ITEMS OF SPECIAL INTEREST: None 

9. PROBLEM AREAS: None 
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Inclosure 1 - Section'll, Bolivia, to USS0U1HC0M letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



1. PROJECT #CA-8-M 

2. NAME OF PROJECT : Trinidad Water Project 

3. DATE PROJECT STARTED: Not started 

4. ESTIMATED DATE OF COMPLETION : Unknown 

5. DESCRIPTION^ OF PROJECT ; Improve the present water supply 
in Capital City of the Beni Province. 

6. NUMBERS OF PERSONNEL EMPLOYED: To be determined. 

a. U. S. Military: 

b. (Host Country) Military: 

c. (Host Country) Civilian: 

7. PROGRESS SINCE LAST REPORT : This project was planned 

for initiation in July; however, various difficulties have arisen 
to prevent it's starting prior to September. 

8 . ITEMS OF SPECIAL INTEREST: None 

9. PROBLEM AREAS: None 
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Inclosure 1 - Section II, Bolivia,, to USSOUTHCOM letter. Subject: 
Civic Action Projects Report, SC(ES), dated 14 October i%4 

1. PROJECT #CA-8~N 

2. NAME OF PROJECT : Alcoche Water Project 

3. DATE PROJECT' STARTED : . 20 April 1964 

4. ESTIMATED DATE OF COMPLETION : September 1964 

5. DESCRIPTION OF PROJECT : Construct a water supply, complete 

with well, pump, and distribution net. 

6 . NUMBERS OF PERSONNEL EMPLOYED : 

a. U, S. Military: None 

b. (Host Country) Military: 2 officers, 10 NCO’s, and 

soldiers. 

c. (Host Country) Civilian: 50 

7. PROQRESS SINCE LAST REPORT : Work is progressing at a 

normal rate- 80% complete. 

8. ITEMS OF SPECIAL INTEREST : None 

9. PROBLEM AREAS: None ' 



17 




Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter', Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-8-0 

2. NAME OF PROJECT : Portachuelo Water Project 

3. DATE PROJECT STARTED : June 1964 

4. ESTIMATED DATE OF COMPLETION : September 1964 

5. DESCRIPTION OF PROJECT : Develop and improve a water 

system started last year. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S„ Military: None 

v; b, (Host Country) Military: 2 officers, 10 NCO’s, and 

soldiers. 

c. (Host Country) Civilian: 50 

7. PROGRESS SINCE LAST REPORT : Bolivian Development 

Corporation advised on 15 May that they would clean, develop, and 
install a pump on a well they drilled here last year. Work is 
progressing- on this development. Arrangements were made to trans- 
port supplies at a reduced rate with trucks that bring rice out of 
Portachuelo. 

8. ITEMS OF SPECIAL INTEREST : None 

9. PROBLEM AREAS: None 
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Inclosure 1 - Section II, Bolivia , to USSOUTHCOM letter j Subject: 
Civic ActiOrt Projects Repott , 'SC(ES) , dated 14 October 1964 

1. PROJECT #CA-8-P 

2. NAME OF PROJECT : Bermejo Water Project 

3. DATE PROJECT STARTED ; Not started 

4. ESTIMATED DATE OF COMPLETION ; Unknown 

5 . DESCRIPTION OF PROJECT : To provide potable wa^er to the 

village of Bermejo. 

6. NUMBERS OF PERSONNEL EMPLOYED ; 

a. U, S. Military: None 

b» (Host Country) Military: 2 officers, 10 NCO’s and 

soldiers 

• c. (Host Country) Civilian: Civilians as needed 

7. PROGRESS SINCE LAST ^REPORT : Initial report, fto progress 

to date. Project is proposed for this year, but no plarls to 
initiation date. 

8. ITEMS OF SPECIAL INTEREST : None 

9. PROBLEM AREAS: None 




Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter,,. Subject 
Civic Action Projects Report SC(ES ) , dated 14 October 1964 

1. PROJECT #CA-8-Q 

2. NAME OF PROJECT: Okinawa Colony Water Project 

3. DATE PROJECT STARTED : Not started 

4. ESTIMATED DATE OF COMPLETION : Unknown 

5. DESCRIPTION OF PROJECT ; To provide potable water 
for the colonizers in the Okinawa Colony near Santa Cruz. 

6 . NUMBERS OF PERSONNEL EMPLOYED : 

a. U.S. Military: None 

;• ; b. (Host Country) Military: 2 officers, 10 NCOs 

and soldiers. 

c. (Host Country) Civilian: Civilians as needed. 

7. PROGRESS SINCE LAST REPORT : Project is proposed for 

this year, but definite plans not yet made, 

8. ITEMS OF SPECIAL INTEREST : None 

9. PROBLEM AREAS: None 
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Inclosure 1 - Section II, Bolivia, to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 


1. 


PROJECT #CA-8-R 


2. 


NAME OF PROJECT: Pasarapa Water Project 


3. 


DATE PROJECT STARTED: Not started 


4. 


ESTIMATED DATE OF COMPLETION: November 1964 


5. 


DESCRIPTION OF PROJECT: To provide potable water for 



the village of Pasarapa. 

6. NUMBERS OF PERSONNEL EMPLOYED: 



a. U.S. Military: None 

b. (Host Country) Military: 2 officers, 10 NCOs, 

and soldiers. 

c. (Host Country) Civilian: Civilians as needed. 

7. PROGRESS SINCE LAST REPORT : Initial report. No 

progress to date. This project is scheduled to start approxi- 
mately 1 September 1964. 

8 . ITEMS OF SPECIAL INTEREST : None 

9. PROBLEM AREAS: None 
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PROGRESS REPORT ON IMPACT 
CIVIC ACTION PROJECTS 



INCLOSURE 2, COLOMBIA 






Inclosure 2 - Section II, Colombia, to USS0U1HC0M letter, Sfcbject: 
Civic Action Projects Report, SC(ES) , dated 14 October 1964 

ANNEX A - POTABLE WATER SUPPLY 

1. NAME OP PROJECT ; Potable Water Supply 

5. NUMBER OF PERSONNEL : 

a. U. S. Military: 1 Officer and 1 Setgeant full time 

1 Officer and 1 Sergeant >£art time 

b. (Host Country) Military: 2 officers, 22 enlisted men 

c. (Host Country) Civilian: 1 Geologist part time 

6. PROGRESS SINCE LAST REPORT : Two wells and one potable 

water supply system were completed. 

7. ITEMS OF SPECIAL INTEREST: Min. of Health has received 

5 additional rigs from CAR£ but does not yet have operating 
personnel. 

8. PROBLEM AREAS : Lack of magneto for percussion rig caused 

two month delay on one project. Part was received in July. 



9. AID 


RESOURCES: 

Dollar 

Grants 


Dollar 

Loans 


Local 

Currency 

Grants 


Local 

Currency 

Loans 


PL 480 
(Title II, 
Sed. 402) 
Commodities 


All Prior 

Years 

Obligated 


185,000 


— 


-- 


-- 


— 


All Prior 

Years 

Expended 


110,000 


— 


— 


— 


— 


Current 

Year 

Obligated 


64,000 

(x) 




91,000 

(x) 


— 


— 


Current 

Year 

Expended 


— 


— 


— 


i. 


— 


Bud. Yr. 
Proposed 
Obligated 


80,000 


— 


83,000 


— 


— 





Inclosure 2 - Section II, Colombia, to USSOUTHCOM letter, Sub- 
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Dollar Dollar Local Local PL 480 (Title II, 

Grants Loans Currency Currency Sec. 402) Cora- 

Grants Loans moditles 

Bud. Yr, 

Proposed 80,000 — 83,000 

Expended 



(x) Pending 




Inclosure 2 - Section II, Colombia, to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

ANNEX B - ROAD MAINTENANCE AND CONSTRUCTION 

1. NAME OF PROJECT : Maintenance and Construction of 

farm-to -market and penetration roads. 

5 • NUMBER OF PERSONNEL : 

a. U.S, Military: 2 Officers and 1 NCO part time 

b. (Host Country) Military: 1 Engineer Battalion 

c. (Host Country) Civilian: 22 

6. PROGRESS SINCE LAST REPORT : Rehabilitation of road be- 

tween Calarca and Quebrada Negra completed. A total of 64 Xm of 
roadway was improved during the period. New projects include 
Riveralta - La Maria and 10 Km vie Genova. 

8. PROBLEM AREAS : Basic load of spare parts has not been 

received; continuing action being taken to obtain them. Shortage 
of trained mechanics still exists. 



9. AID RESOURCES: 





Dollar 

Grants 


Dollar 

Loans 


Local 

Currency 

Grants 


Local 

Currency 

Loans 


PL 480 
(Title II, 
Sec. 402) 
Commodities 


All Prior 

Years 

Obligated 


229,000 


-- 


— 


— 


— 


All Prior 

Years 

Expended 


139,000 


— 




_ 


_ _ 


Current 

Year 

Obligated 


93,000 

(x) 


— 


210 ,000 
(x) 


— 


-- 


Current 

Year 

Expended 




-- 






-- 
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Dollar 

Grants 


Dollar 

Loans 


Local 

Currency 

Grants 


Local 

Currency 

Loans 


PL 480 
(Title II, 
Sec. 402) 
Commodities 


Bud. Yr. 












Proposed 

Obligated 


71,000 




184,000 


" 


" 


Bud. Yr. 


Proposed 

Expended 


71,000 


■ — — 


184,000 


“ •» 





(x) Pending, 
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, " .j ' ANNEX C - MEDICAL HEALTH CENTERS 

1. NAME QF PROJECT; Medical Health Center 

2. ESTIMATED' COMPLETION DATE : FY 1967 

5 • NUMBER OF PERSONNEL: 

a. U.S. Military: 1 Officer 

b. (Hpst Country) Military; 7 Officers and 20 NCOS 

; i. ■ 

c. (Host Country) Civilian: 32 (doctors, dentisfs 

and nurses), 

6 . PROGRESS SINCE LAST REPORT : Eighteen (18) fixed .age! 

one (1) flying dispensaries have been inaugurated. Equipment 
for two (2) floating dispensaries is employed by the Armada 
(Navy). Drug supply for Tres Esquinas AFB was delivered in “ • 
late June. Colombian Army transferred six (6) power plants from 
the anti-aircraft equipment pool to health centers. 

7. ITEMS OF SPECIAL INTEREST : Dispensary equipment at 

Tres Esquinas AFB has been installed along with base medical 1 
facility to provide a 27-bed hospital for military and 
colonists. Peace Corps volunteers and Colombian counterparts 
have been requested to assist in follow-up health education 
and tq stimulate community interest. Plans for FAC flying 
Dispensary are for Monday departure and Friday return to 
Bogota for resupply and maintenance. Approximately 12,750 
consultations were conducted during the period. See Inclosupe 
18 map attached. 

8. PROBLEM AREAS ; Shortage of medical personnel (See 
Section III, Intern-President Project. ) 

9. AID RESOURCES : 



PL 480 





Dollar 

Grants 


Dollar 

Loans 


Local 

Currency 

Grants 


Local 

Currency 

Loans 


(Title II, 
Sec. 402) 
Commodities 


All Prior 

Years 

Obligated 


200,000 


— 


— 


-- 


— 
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PL 480 

Dollar Dollar Local Local (Title II, 

Grants Loans Currency Currency Sec. 402) 
Grants Loans Commod ities 

All Prior 

Years 100,000 

Expended 

Current 
Year 

Obligated 

Current 
Year 
Expended 

Bud. Yr. 

Proposed — — 122,000 

Obligated 

BUd. Yr. 

Proposed — — 122,000 

Expended 



(x) Pending. 



120,000 

(x) 
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Inclosure. 3 - Section II, Ecuador, to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

1. NAME OF PROJECT : Santa Elena Peninsula 

2. DATE PROJECT STARTED : 1 November 1963 

3. ESTIMATED DATE OF COMPLETION : Terminated 31 May 1964 

4. DESCRIPTION OF PROJECT: Drilling a shallow water well 

and furnishing a hand pump to villages located in the Santa 
Elena Peninsula. 

5. NUMBER OF PERSONNEL EMPLOYED : 

a. U.S. Military: 1 EM Well Driller 

1 EM Construction Supervisor 

b. Ecuadorean Military: 5 EM 

c. Ecuadorean Civilian: None 

6. PRO CRESS SINCE LAST REPORT: This project was initiated 
to furnish immediate relief to villages where a critical water 
shortage exists. The first well was drilled in the vicinity of 
San Vicente. This well was drilled to a depth of 190 ft which 
produced water with a heavy salt content. The second well was 
drilled in the vicinity of Juan Montalvo and is producing potable 
water for a community of approximately 400 people. The third 
and fourth wells, completed in the city of Pechiche, are pro- 
viding water for a community of approximately 600 inhabitants, 

A fifth well, constructed in the village of Rio Verde is pro- 
viding water for approximately 500 inhabitants. U.S. support 
for this project was terminated 31 May 1964 and the drilling 
rig was moved to Esmeraldas pending further approval by the 
Minister of Defense for additional water drilling projects, 

7. ITEMS OF SPECIAL INTEREST : None 

8. PROBLEM AREAS: None 




Inclosure 3 - Section II, Ecuador, to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 



1. NAME OF PROJECT : Guayaquil Water 

2. DATE PROJECT STARTED : 13 August 1962 



3. ESTIMATED DATE OF COMPLETION: Phase I has been 

completed except for maintenance and POL support which will be 
phased out. Phase II should be completed by December 1964 de- 
pending oh delivery of materials. 



4. DESCRIPTION OF PROJECT : 

a. Phase I. Construction of ten (10) 1800 gallon 
water storage tank sites and the furnishing of five (5) tank 
trucks plus POL and repair parts to haul potable water to the 
Barrios. 



b. Phase II. Construction of a pipe distribution 
system to replace the tank trucks. This includes a link to the 
city water system, a pump to move the water to elevated storage 
and a pipe distribution system to a series of central faucets. 

5. . PERSONNEL EMPLOYED : 

a. U.S-. Military: One (1) EM part time to supervise 

the issue of POL and spare parts, • : 



b, Ecuadorean Military: 
maintenance personnel. 



1 Project Officer 
10 EM truck drivers and 



c. Ecuadorean Civilian: 2 



6. PROGRESS SINCE LAST REPORT : As stated in a previous 

report the construction in Phase I of this project has been 
completed. The spare parts required for the tank trucks will 
be continued under MAP. Phase II, the installation of water 
lines, was added to the project to eliminate the necessity to 
haul the water in tank trucks. A partial shipment of materials 
was received from U.S. on 14 July 1964 and work will begin soon 
to complete Phase II of this project. When the water pipe is 
installed and the system is in operation the tank trucks will be 
withdrawn from this project. 
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7. ITEMS OF SPECIAL INTEREST: None 



8. PROBLEM AREAS: None 




Inclosure 3 - Section II, Ecuador, to USSOUTHOOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

1. NAME OF PROJECT: Loja (Celica) 

2. DATE PROJECT STARTED : 1 July 1963 

3. ESTIMATED PATE OF COMPLETION : 15 September 1964 

4. DESCRIPTION OF PROJECT : Feeder road gravel surfacing 
and maintenance and improvement in the vicinity of Celica. 

5. PERSONNEL EMPLOYED: 



a, U.S. Military: 2 EM: 1 Engineer Equipment 

Operator 
1 Auto Repairman 

b, Ecuadorean Military: 1 Project Officer (Permanent) 

8 EM (Permanent) 

c, Ecuadorean Civilian: None, except masons hired 

by the city of Celica shown below: 



6 . 



MONTH 


TEMPORARY 




Soldiers/7th Infantry : 


March 


24 


April 


30 


May 


30 


June 


30 


July 


29 



Civilians 

3 

0 

0 

0 

0 



PROGRESS SINCE LAST REPORT : 

a. Road widened: 2.00 kilometers 

b. Ditch bl^s1ie|^'^i : '4. 83 kilometers 

c. Retaining walls built: 7 

d. Culverts with head walls; installed: 9 

e. Oversized surfacing material crushed: 13.8 km 



7. ITEMS OF SPECIAL INTEREST : None 

8 • PROBLEM AREAS : 

a. Transportation: Spare parts delivery requires a 
three-day vehicle trippfrom -Quito or once a week airline service 
to a town sixty-four kilometers distant by road from Celica. 
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ject: Civic Action Projects, SC(ES), dated 14 October 1964 

b. Insufficient personnel and equipment. The parent 
unit, the Montufar Battalion, is fully committed and unable to 
give significant reinforcement. 

'■}&$ ■ 

c. Rock Slides. There have been six rock slides on 
the end of the road opposite from the regular work requiring 
temporary suspension of the primary effort. 
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ject:- Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

1. NAME OF PROJECT : Ludo 

2. DATE PROJECT STARTED: 8 April 1963 

3. ESTIMATED DATE OF COMPLETION : Unknown 

4. DESCRIPTION OF PROJECT : Construction of 25 km of 

feeder road connecting an agriculture area to the Cuenca market. 

5 . NUMBER OF PERSONNEL EMPLOYED : None 

6. PROGRESS SINCE LAST REPORT : As stated in previous 

report, the Minister of Defense in August 1963 temporarily 
suspended the operations on this project. This was done to 
concentrate the Civic Action effort on a lesser number of 
projects." ' When additional MAP equipment arrives in-country 
or at such time equipment already in-country can be made 
available the project may be resumed. 

7. ITEMS OF SPECIAL INTEREST : None 

8. PROBLEM AREAS: None 
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Inclosure 3 - Section II, Ecuador, to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report , SC( ES ), dated 14 Oct 1964 

1. NAME OF PROJECT : Cayambe 

2. DATE PROJECT STARTED : 30 August 1962 

3. ESTIMATED DATE OF COMPLETION : 15 January 1965 

4. DESCRIPTION OF PROJECT : Construction of 5.5 km of 

new road through a mountain pass connecting an agricultural 
area with a market center and rehabilitation of 15 km of 
existing road. 

5. NUMBER OF PERSONNEL EMPLOYED: 

a. U.S. Military: 2 EM Engineer Construction 

Equipment Supervisors ; 2 EM 
Maintenance Supervisors 

b. Ecuadorean Military: 1 Project Officer 

16 EM Students 

c. Ecuadorean Civilians: 10 

6. PROGRESS SINCE LAST REPORT : The support of this pro- 

ject was withdrawn by the Chief, US Army Mission, in August 1§63. 
This was necessitated by the fact that the Ecuadorean Army was 
not supporting the project. The Mission reached an agreement 
with the Minister of Defense in January 1964 to resume work oh 
this project. The US Army Mission is conducting a school to 
train Ecuadorean soldiers as engineer equipment operators using 
the Cayambe project for on-the-job training. The Ecuadorean 
Army is furnishing the students and the equipment. The period 
of training is three months. The first class of 15 students 
completed training on 22 May and a second class of 17 students 
started training on 25 May, 

During this reporting period 6 culverts have been in- 
stalled, 5 kilometers of road has been completely rehabilitated 
and 1 additional kilometer is prepared for rock surfacing. The 
project is training engineer equipment operators who are in 
critical shortage in the Ecuadorean Army. Meanwhile work is 
being performed in an orderly manner on theproject. 

7. ITEMS OF SPECIAL INTEREST : During the reporting 

period arrangements were completed for hiring local Indian 
labor for use on the project. Payment is being made with Food 
for Peace. An average of 10 laborers are used daily for hand 
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labor Such as excavations for culverts. 

8. PROBLEM AREAS : The project has been hampered to some 

extent because of heavy rains during this reporting period. The 
weather should be dry during the next six months- and a substantial 
greater rate of progress is anticipated for the 'project. 







Inclosure 3 - Section II, Ecuador, to USSOUTHCOM letter, Subr 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

1. NAME OF PROJECT; Esmeraldas 

2. DATE PROJECT STARTED; 27 August 1962 

3. ESTIMATED DATE OF COMPLETION : 1 July 1965 (Revised) 

4. DESCRIPTION OF PROJEC T; 

a. Phase I, Construction of 28 km of road from tf|e 
city of Esmeraldas to the village of Atacames. 

b. Phase II, Construction of an airstrip 1800 by 45 
meters near Atacames upon the completion of the road. 

5. PERSONNEL EMPLOYED: 



a. US Military: 1 EM Construction Supervisor 

2 EM Maintenance Supervisors 

b. Ecuadorean Military: Headquarters and First 

Company of the 1st Engineer Battalion "Montufar. 

MONTH NUMBER OF SOLDIERS 



March 

April 

May 

June 

July 



10 

80 (worked 2 days only 
during this month) 
60 (worked \ day all 
month ) 

50 

90 



c. Ecuadorean Civilian: Two (2) (hired by unit) 



6. PROGRESS SINCE LAST REPORT; 

a. Pilot road completed, 2 kilometers 

b. Gravel surfacing, 3 kilometers 

7. ITEMS OF SPECIAL INTEREST: None 
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8. PROBLEM AREAS : 

a. The trained conscriptos were discharged from the 
battalion on 16 March. On 23 March a new group of conscriptos 
arrived in the battalion for basic training. The : basic training 
became the primary responsibility of the officers and men of the 
battalion and very little work was done on the road project during 
this period. The period of inactivity for this training cycle 
lasted until 1 May at which time a \ day working arrangement was 
established. In June part of the permanent party started working 
full time on the pro ject. 

b. A new battalion commander assumed command during 
the week of 16 March. For a period of time he was inventoring 
the equipment and learning about the project. 

c. The rainy season in the coastal area. was from 
December to June, The working conditions during this period 
of time were very poor and considerable time was lost waiting 
for the area to dry out. Portions of the road not completely 
finished became virtually impassable and in some cases, parts 
of the road had to be reworked to permit use. 

d. The' battalion has been working on the construc- 
tion of a new compound situated at the entrance to the project. 

On or about 20 March they moved from their quarters located in 
the . downtown area to the partially completed compound. Work 
has been progressing on a mess hall, motor park and the grounds 
concurrently with conscripto training and maintenance of 
vehicles and engineer equipment. 
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1. NAME OF PROJECT: Riobamba (Mocha) 

2. DATE PROJECT STARTED: 20 August 1962 

3. ESTIMATED DATE OF COMPLETION: 15 September 1964 

4. DESCRIPTION OF PROJECT ; Construction of 3 km of tfje 
Pan-American Highway, 

5. PERSONNEL EMPLOYED: 

a. US Military: 2 EM Construction Supervisors 

b. Ecuadorean Military: Part of 2nd Company, 3r4 

Engineer Bn 

c. Ecuadorean Civilian: None 

6. PROGRESS SINCE LAST REPORT: To date 2.68 km of ro$d 

has been completed , The heavy equipment has been employed oh 
the one remaining cut and fill .32 km in length. All culverts 
have been completed. 

7. ITEMS OF SPECIAL INTEREST : None 

8. PROBLEM AREAS : Maintenance has been and continues bo 

be the major problem on this project. This same engineer 
company has a contract with the local government for construction 
of an additional 30 km of non-Civic Action road from the vicinity 
of Riobamba to the north which Will ultimately join the Civic 
Action project. The majority of the company’s equipment and 
effort has been used on the contract portion of the road as it 

is a source of monetary income for the company. As a result pf 
a study made by the project officer and the recommendations qjf 
the Mission Chief, additional equipment has been moved to the 
Civic Action project which will expedite completion of project. 
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1. NAME OF PROJECT : Putumayo (Palma Roja) 

2. DATE PROJECT STARTED : .27 August 1962 

3. ESTIMATED DATE OF COMPLETION : 1 July 1965 (Revised) 

4. DESCRIPTION OF PROJECT : Phase I: This part of the 

project will ~ include the~ construct ion of permanent concrete 
housing, clearing of land for family farms and the provision of 
community facilities for the colony. 

Phase II: Construction of 56 KMs of roads to link 

the new colony with a market area for their agriculture products. 
(Deleted) 

5. PERSONNEL EMPLOYED: 



a. US Military: 2 EM Construction Foreman. (Second 

EM has secondary MQS of Engineer Equipment Mechanic). 

b. Ecuadorean Military: 1 Project Officer 

16 EM . , 

30 Conscriptos as of 18 March 

c. Ecuadorean Civilian: 16 families of above EM who 

are eligible for retirement in approximately one year. In ad- 
dition "Mingas Tf of about fifty native Indians are utilized on a 
one-day basis from time to time, normally on weekends. \ 

6. PROGRESS SINCE LAST REPORT : 

a. Permanent buildings 

(1) Houses: Completed, six (6) 

Started, six (6) - 19.8% complete 

(2) School: Completed* 

b. Temporary buildings to support construction 

(1) Completed, eight (8) 

(2) Started, one (1) 

c. Land cleared: Nineteen (19) hectares 
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7. ITEMS OF SPECIAL INTEREST : None 

8. PROBLEM AREAS : The remote location of the project 

makes the principal problem area the transportation of supplies 
to the site. A combination of overland and water is being used 
coupled with periodic air transport provided by the Ecuadorean 
Air Force. On 15 June components for an infantry support ralt 
were taken by overland convoy to Port Asis, Colombia. This 
raft will be used to transport construction material and POL 

to the colony. This augmentation to existing transport will 
materially assist in providing supplies on a more timely basife. 



*Temporary structure deteriorated to the point that it was 
necessary to build the permanent school concurrently with 
the construction of the houses. 
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1. NAME OF PROJECT : Guayaquil Fill 

2. DATE PROJECT STARTED: 14 July 1964 

3. ESTIMATED DATE OF COMPLETION : 31 December 1964 

4. DESCRIPTION OF PROJECT : To raise the level of selected 
streets in” the Barrios Suburbanos of Guayaquil. 



5, PERSONNEL EMPLOYED: 



a. US Military: 1 EM Construction Foreman 

b. Ecuadorean Military: 1 Project Officer 

EM as necessary to install 



cross drains and culverts. 

c. Ecuadorean Civilian: 

(1) Contractor, seven (7) dump truck drivers 

(2) Municipality, two (2) equipment operators 
for loading and spreading the material hauled by the contractor. 



6. PROGRESS SINCE LAST REPORT: This is a new project. 

The project officially started 14 July 1964 and to date 2520 
cubic meters of material have been hauled and 800 feet of 
street construction has been completed. 



7. ITEMS OF SPECIAL INTEREST: In one of the tidal 

estuary areas of Guayaquil known as the Barrios Suburbanos, 
the US Mission is supporting with seven (7) rented civilian 
dump trucks a joint project of the Second Military Zone and 
the Municipality to raise the level of the streets’ so that they 
are passable all year. This involves the hauling of approxi- 
mately 55,400 cubic meters of material from the city's quarry. 



8. PROBLEM AREAS t Other city and zone projects are also 
loading material from the quarry. 
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1. . NAME OF PROJECT : TAME (Ecuadorean Military Air Trans- 
port ) 

2. DATE PROJECT STARTED: 2 December 1962 

3. ESTIMATED DATE OF COMPLETION : N/A - Continuing 

4. DESCRIPTION OF PROJECT: As previously reported TAME 

provides regularly scheduled air freight and passenger service to 
all areas of Ecuador. Rates are low compared to commercial air 
carriers operating in the country. 

5'. PERSONNEL EMPLOYED: 

a. US Military: None 

b. Ecuadorean Military: Air Force pilots, air crews 

and maintenance personnel as required, 

c. Ecuadorean Civilian: Clerks, stewardesses and 

ticket agents as required. 

6. PROGRESS SINCE LAST REPORT : Not applicable. 

7. ITEMS OF SPECIAL INTEREST: TAME's schedule has not 

changed since thelast report. Their operation appears stable at 
this time with about 75 flights per week. Occasionally extra 
sections are added between Guayaquil and Quito as traffic requires. 

8. PROBLEM AREAS : 

a. TAME flies 3 routes that do not duplicate com- 
mercial operations. AREA, the predominate in-country commercial 
operator, has not revised their schedule since the last report. 
AREA has recently acquired a third DC-6 aircraft and at the ac- 
ceptance ceremony it was indicated that this line expects to 
enter inter-country operations soon, probably only South America. 

If this happens, AREA could well abandon additional in-country 
routes leaving this phase of the operation in the hands of TAME 
almost exclusively, 

b, TAME continues to utilize C-47 airdpaft numbers 
164 and 628 on competitive routes in violation of . a signed 
agreement. Overhauled engines continue to be a problem. Cost 
for overhaul in tlie United Stated" is $5,000 and some of these 
have operated less than 100 hours before failing. This situa- 
tion continues to hamper FAE's military operations since TAME 
has priority over all other operations. 
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1. NAME OF PROJECT : Preventive Medicine Civic Action 

Program . 

2. DATE PROJECT STARTED : June 1963 

3. ESTIMATED DATE OF COMPLETION : June 1968 

4. DESCRIPTION OF. PROJECT : The entire plan called for 
the provision of a Cessna 185* which has. been furnished; training 
of 5-man medical teams; the first team has been trained and pro- 
visions of 1 year’s medical supplies, which has been accomplished. 
A C-47 flying laboratory was to have been cancelled. The pre- 
ventive civic action medical team has been functioning as planned. 
The Cessna 185 aircraft has successfully accomplished approxi- 
mately 10 preventive medicine and emergency evacuation flights. 
This program has the potential to be one of the most successful 
and beneficial ever launched by the Ecuadorean Air Force. 

5. PERSONNEL EMPLOYED : Four (4) FAE pilots, five (5) 

enlisted medical technicians and necessary maintenance ' personnel 
to keep the aircraft flying. Doctors of the Ecuadorean Air 
Force . 

6. PROGRESS SINCE LAST REPORT : The Cessna 185 was used 

effectively during the last COIN team visit. Since April the 
aircraft has been out of commission for maintenance and very 
little preventive medicine has been accomplished. The USAF 
Mission recommended to the Commander of FAE that an effective 
program be established to utilize the aircraft in the field 
for which it was provided. The recommendations included es- 
tablishing a regular schedule to remote areas in the country 
to provide medical treatment. Not enough time has elapsed for 
FAE to respond but operations personnel indicate favorable 
consideration may be given to these recommendations. 

7. ITEMS OF SPECIAL INTEREST : None 

8. PROBLEM AREAS: None except the usual slowness of 

operations, especially of a new program. The equipment is 
on hand, medical supplies are available and the personnel 
are trained. If no answer is received to our recommendations, 
mentioned above a follow up letter will be sent in the near 
future. 
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1. NAME OF PROJECT : San Juan Community Center 

2. DATE PROJECT STARTED : 25 July 1964! 

3. ESTIMATED DATE OF COMPLETION : 30 January 1965 

4. DESCRIPTION OF PROJECT: Construction of a community 

center building in the San Juan Barrios of Quito. The building 
will include 2 classrooms to be used for a literacy program and 
adult education in addition to a library and medical dispensary 

5. PERSONNEL EMPLOYED : 

a. US Military: 1 EM Supervisor (part time) 

b. Ecuadorean Military: 1 Project Officer 

2 EM (Part time) 

c. Ecuadorean Civilian: 6 Construction workers 

Additional unskilled labor is provided by ,r Mingas n conducted as 
required. 

6. PROGRESS ; SINCE LAST REPORT : This is a new project 

being reported for the first time. Tine land is being cleared 
and prepared for the building but no work has started on the 
building. 

7. ITEMS OF SPECIAL INTEREST : The community center is 

being constructed as a pilot project to determine the possible 
value of centers as future Civic Action Projects. It is a 
relatively inexpensive way to provide a combination of educa- 
tional and medical facilities to a poor community. The center 
will also be used as a meeting place in which to organize the 
people for future community development projects, 

8. PROBLEM AREAS: None 
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1. NAME OF PROJECT : AFUELA - Potable water 

2. DATE PROJECT STARTED : 1 July 1964 

3. ESTIMATED DATE OF COMPLETION : 1 October 1964 

4. DESCRIPTION OF PROJECT : Construction of a sediment 

tank, water storage tank and installation of pipes to provide 
potable water to the town of Apuela, using as a source of water 
the Quebrada River. 

5. PERSONNEL EMPLOYED : 

a. US Military: 1 EM Supervisor (part time) 

b. Ecuadorean Military: 1 Engineer Project Officer 

c. Ecuadorean Civilian: 5 full time 

Additional civilian labor is provided when required by "Mingas" 
conducted on weekends. .. 

6. PROGRESS SINCE LAST REPORT : This is a new project 

being reported for the Tirst” time. Materials have been 
delivered to the project site to begin construction of the 
two tanks. Work was started on the 1000 meter ditch required 
to hold the water pipe going from the storage tank to the 
housing area. 

7. ITEMS OF SPECIAL INTEREST : When completed this system 

will provide potable water to more than 300 inhabitants in the. 
village. At present the water is carried approximately \ mile 
from an unsanitary open drainage ditch. 

8. PROBLEM AREAS: None 



18 




Inclosure 3 - Section II, Ecuador, to USSOUTHCOM letter, Subject: 
Civic Action Projects Report,' SC(ES), dated 14 October 1964 

1. NAME OF PROJECT : General Artigas School . u 

2. DATE PROJECT STARTED : 3 June 1964. . V ' 

3. • ESTIMATED DATE OF COMPLETION ; 15 September 1964 

4. DESCRIPTION OF PROJECT: Installation of a cement 

pipe drainage system in the school and playground area and the 
construction of a brick' wall to enclose the school grounds, 

5. NUMBER OF PERSONNEL EMPLOYED : 

a. US Military : 1 EM Supervisor (part time) 

b. Ecuadorean Military: Engineer Project Officer 

c. Ecuadorean Civilian: Three (3) construction 

workers employed by the Minister of Education, 

6. PROGRESS SINCE- LAST REPORT : This is a new project 

being reported for the first time. Progress to date has been 
satisfactory and there should be no problem in meeting the 1 
estimated completion date. ■ i' 

7. ITEMS OF SPECIAL. INTEREST : The school play area is 

located on a very steep embankment. Several accidents have 
occurred recently When children playing in the school grounds 
have fallen down the steep embankment. The wall will be con- 
structed to prevent future accidents of this type. 

Thf^llaent pipe will eliminate an unsanitary condition 
that cutteritly exists because of poor drainage in the area. ' 

This project has been well received by both students and 
parents and when completed the entire project will cost' less 
than $900. 

8. PROBLEM AREAS: None 
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1. NAME OF PROJECT : Simon Bolivar School - Quito 

2. DATE PROJECT STARTED: 27 April 1964 

3. ESTIMATED DATE OF COMPLETION : Completed 3 July 1964 

4. DESCRIPTION OF PROJECT : Construction of a concrete 
pavement for sports activities and a playground area for the 
students and the children in the neighborhood. 

5. NUMBER OF PERSONNEL EMPLOYED : 

a. US Military: 1 EM Supervisor (part time) 

b. Ecuadorean Military: Engineer Project Officer 

2 EM 

c. Ecuadorean Civilian: Two (2) construction 

workers hired by the Minister of Education. Unskilled labor 
was provided by the parents of the students. 

6. PROGRESS SINCE LAST REPORT: This is a new project 

being reported for the first time. The project was started 
and completed during this reporting period. 

7. ITEMS OF SPECIAL INTEREST : This school is located 

in a congested area of the city with limited play areas for 
the children. The neighborhood parents have also agreed to 
provide supervision for sports programs and play during the 
vacation period and weekends when the school is in session. 

The project cost $1,340.00 which is a small investment for 

the amount of good that a project of this type will do in estab- 
lishing a good relationship with the future leaders of the 
country. Local military and civilian leaders attended the dedi- 
cation ceremony which was held on 5 July 1964. 

B. PROBLEM AREAS: None 
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Inclosure 3 - Section II, Ecuador, to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. NAME OF PROJECT : San Diego School - Quito 

2. DATE PROJECT STARTED : 27 April 1964 

3. ESTIMATED DATE OF COMPLETION : Completed 11 June 1964 

4. DESCRIPTION OF PROJECT : Construction of a concrete 

pavement and” "playground "for sports activities and play area. 

5. NUMBER OF PERSONNEL EMPLOYED : 

a. US Military: 1 EM supervisor (part time) 

b. Ecuadorean Military: 1 Project Officer 

2 EM 

c. Ecuadorean Civilian: Two (2) construction workers 

hired by the Minister of Education. Unskilled labor was provided 
by the parents of the students. 

6. PROGRESS SINCE LAST REPORT : This is a new project being 

reported for the first time. The project was started and completed 
during this reporting period. 

7. ITEMS OF SPECIAL INTEREST : The playground area is also 

available to the children in the vicinity of the school in add- 
ition to the students. The school is located in a heavily 
populated and poor section of Quito where playground areas were 
non-existant . The parents of the students have provided the 
equipment for basketball and volleyball in addition to the 
voluntary labor they furnished during the construction period. 

They have been enthusiastic from the very start of this project 
and grateful to the. military for making these facilities 
available to the children. The Minister of Education and a 
representative from the office of the Minister of Defense were 
present for the dedication ceremony on 13 June 1964 in addition 
to other local military and civilian leaders. 

8. ' PROBLEM AREAS: None 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-9-H 

2. NAME OF PROJECT : Army Farm - Banado Grande 

3. DATE PROJECT STARTED : 1961 

4. ESTIMATED DATE OF COMPLETION : 1970 

5. DESCRIPTION OF PROJECT : General production of rice, 

corn, bananas, and soybeans. 

6. NUMBERS OF PERSONNEL EMPLOYED : 



a. 


U. S. Military: 


: 2 Military Advisors. 


b. 


(Host Country) 


Military: 


50 


c. 


(Host Country) 


Civilian: 


None. 



7. PROGRESS SINCE LAST REPORT : Land clearing continues 

but production is slow in this primitive area. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-9-M 

2. NAME OF PROJECT: Dehydrated Food production. 

3. DATE PROJECT STARTED: September 1963. 

4. ESTIMATED DATE OF COMPLETION: 1965 

5.. DESCRIPTION OF PROJECT: A project to dehydrate vege- 

tables and produce flour from certain crops.' 

6. NUMBERS OF PERSONNEL EMPLOYED: ' '4 ' 

a. U. S, Military: 2 Military Advisors. 

b. (Host Country) Military: 20 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT: The plant was completed 

and inaugurated on 13 April. Vigorous efforts are under way 

to implement suggestions made by the USCINCSO, during his visit, 
to produce a dehydrated military ration, usable by all Army per- 
sonnel in Central and South America. This is well within thfe 
capability of the plant. The potential of such an operation 
is unlimited and must be exploited to the fullest. 

8. ITEMS OF SPECIAL INTEREST: None. 

9. PROBLEM AREAS: The entire program was set back by fhe 

unexpected departure of LtCol Paz Soldan, the Chief, to Israel 
for three months . 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-9~N 

2. NAME OF PROJECT : Disease Control and Immunology. 

3. DATE PROJECT STARTED : 1963 

4. ESTIMATED DATE OF COMPLETION : 1967 

5. DESCRIPTION OF PROJECT : Program to produce vaccines 

for livestock and create a nutrition research center with 
emphasis on increasing the protein level of the Bolivian 
diet. 

6. NUMBERS OF PERSONNEL EMPLOYED: 



a. 


U. S. 


Military: Military Advisor 


b. 


(Host 


Country) Military: 


25 


c. 


(Host Country) Civilian: 


None. 



7. PROGRESS SINCE LAST REPORT : Activities continue to 

progress; however, the operation is presently awaiting the 
arrival and installation of ne w equipment . 

8. ITEMS OF SPECIAL INTEREST : None. 

'9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-9-0 

2. NAME OF PROJECT : Stock Breeding Assistance Program. 

3. DATE PROJECT STARTED : 1963 

4. ESTIMATED DATE OF COMPLETION : 1970 

5. DESCRIPTION OF PROJECT ; Army farm to produce and improve 

breeding livestock. " 

6. NUMBERS OF PERSONNEL EMPLOYED: 



a. 


U. S. 


Military: 


: 2 Military Advisors 


b. 


(Host Country) 


Military: 


10 


c. 


(Host 


Country) 


Civilian: 


None . 



7. PROGRESS SINCE LAST REPORT : The farm has not yet 

been turned over to the Auxiliary Engineer Command by the 
Minister of Defense. ■.■-/■ 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action projects Report, SC(ES), dated 14 October 1964' 

1. PROJECT #CA-10-A 

2. NAME OF PROJECT : Cobija Radio Station. 

3. DATE PROJECT STARTED : Planned for 1964. 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : The committee for proposed 

projects from the Special Development Activities Fund recommended 
repair and transportation of the Cobija Radio Station. 

6. NUMBERS OF PERSONNEL EMPLOYED : Pending continuation 

of project. 

a. U. S. Military: None. 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : This project was held in- 

abeyance until after the election for political reasons. The 
funds for the continuation of this project are now ready to be 
delivered to the Cobija Civic Action representative pending 

only on a formal ceremony where the U. S. Ambassador will present 
the check for the necessary amount. 

8 * ITEMS OF SPECIAL INTEREST : None . 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC (ES), dated 14 October 1964 



1. 


PROJECT #CA-10-B 




2. 


NAME OF PROJECT: Language Laboratories. 


3. 


DATE PROJECT STARTED : Planned 


for 1964. 


4. 


ESTIMATED DATE OF COMPLETION: 


Continuous . 


5. 


DESCRIPTION OF PROJECT: 




6. 


NUMBERS OF PERSONNEL EMPLOYED: 


Pending 



a. U. S. Military: None. 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7 . PROGRESS SINCE LAST REPORT : This project is held in 

abeyance pending the completion of area studies for geographic 
•implementation and the final organization of the Armed. Forces 
I & E, section to gain additional experience factors for such a 
program. 



8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report , ,SC(ES) , dated 14 October 1964 

1. PROJECT #CA-10-D 

2. NAME OF PROJECT : Information and Education Program, 

3. DATE PROJECT STARTED : 15 January 1964. 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : Organization of an Information 

and Education Section within the Bolivian Armed Forces. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 officer and 1 NCO (MTT 

Advisors) . 

b. (Host Country) Military: 2 officers and 2 EM. 

c. (Host Country) Civilian: 3 

7. PROGRESS SINCE LAST REPORT : Space where the section 

will be allocated has been approved and it is being remodeled 
and made suitable for a radio studio and control room, a press 
room, and various offices concerned with related aspects of 
information and education. Estimated date of completion is 

5 September. At this time, the printing and radio equipment 
that has been procured by USAID for this section will be 
installed under the supervision of MTT personnel. Bolivian 
personnel for the section have been appointed and are pre- 
sently receiving training with the available equipment by 
the MTT personnel. 

8. ITEMS OF SPECIAL INTEREST : Equipment received so 

far includes: all printing equipment and supplies, one por- 

table tape recorder, one turntable, and one transformer. 

This equipment is under storage by the U, S. Army Mission. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-10-E 

2. NAME OF PROJECT : Civic Action Pamphlet. 

3. DATE PROJECT STARTED : 15 January 1964. 

4. ESTIMATED DATE OF COMPLETION; 30 June 1964. 



5. DESCRIPTION OF PROJECT ; A pamphlet was produced to 
photographically show civic action projects of the 10 civic 
action categories. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. . U. S. Military: 1 officer (MTT Advisor). 

b. (Host Country) Military: 1 officer (Chief HCM 

Information Section). 

c. (Host Country) Civilian: 2 (writer and illustrator). 

' 7. ' PROGRESS SINCE 1AST REPORT : Project has been completed 

and dis tribution made to : the followi ng: Bolivian" Engineer' 

Section (civic action), U. S. Air Force Mission, U. S. Military 
Group, USAID (civic action), and U. S. Army Mission. These 
pamphlets are being distributed throughout the country by the 
above-mentioned organizations. 

8 ■ ITEMS OF SPECIAL INTEREST : None . 

9 . PROBLEM AREAS : None . 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



1 . 


PROJECT: #CA-10-F 






2. 


NAME OF PROJECT: 


Civic Action 


Bulletin. • 


3. 


DATE PROJECT STARTED: 15 January 1964. ; 


4. . 


ESTIMATED DATE OF 


COMPLETION: 


Continuous . 



5. DESCRIPTION OF PROJECT : A monthly bulletin will be 

prepared by. the newly organized Information and Education sec- 
tion within the Bolivian Armed Forces. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 officer,,! NCO. (MTT Advisors). 

b. (Host Country) Military: 2 officers and 2 EM. 

c. (Host Country) Civilian: 2 (writer and illustrator). 

7. PROGRESS SINCE LAST REPORT : Even though the I & E 

section’s locale is not ready for the installation of equip- 
ment, the Section is operational and has prepared the first, 
monthly bulletin by providing funds; for the printing of the 
pamphlet commercially. This pamphlet is scheduled fpr dissemina- 
tion by the end of August. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



1 . 


PROJECT #CA-10-G 




2. 


NAME OF PROJECT.: Civic 


Action Photographic Files. 


3. 


DATE PROJECT STARTED: 


15 January 1964. 


4. 


ESTIMATED DATE OF COMPLETION: Continuous. 


5. 


DESCRIPTION OF PROJECT: 


A. complete file of photo- 



graphs on all civic action projects is maintained by the 
Mission Civic Action Officer. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 2 officers and 1 NCO (Mission 

Information officer and MTT Advisors). 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Collection of photo- 

graphs continues, mainly from personal sources, and with the 
cooperation of USIS for development purposes. 

8. ITEMS OF SPECIAL INTEREST : Photographs have been 

used in civic action news releases and publications. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES) , dated 14 October 1964 



1. PROJECT #CA-10-J 

2. NAME OF PROJECT : Civic Action Movie. 

3. DATE PROJECT STARTED : 15 June 1964. 

4. ESTIMATED DATE OF COMPLETION : 30 September 1964. 

5. DESCRIPTION OF PROJECT : A movie will be produced 

depicting the role of the HCM in the economic development of 
the country through civic action projects. This movie will 
be distributed and shown in commercial theaters throughout 
the country. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 4 

b. (Host Country) Military: 2 

c. (Host Country) Civilian: 4 

7. PROGRESS SINCE LAST REPORT : Original script has been 

revised and expanded and final script has been approved. An 
itinerary has been made showing the days that will be spent at 
each different location while filming, and the days required for 
traveling. The total filming period i‘s estimated at 17 days. 
Personnel and equipment allowances have been submitted and 
coordination is being made with the Air Mission and Bolivian 

Air Force for transportation purposes. Military and Host Country 
civilian and military coordinators have been appointed. 

8. ITEMS OF SPECIAL INTEREST : A number of Bolivian sol- 

diers will be shown in this film working together with the 
people on t the construction of civic action projects. The 
number of soldiers will be determined as required. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-10-G 

2. NAME OF PROJECT : Civic Action Photographic Files. 

3. DATE PROJECT STARTED : 15 January 1964. 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : A complete file of photo- 

graphs on all civic action projects is maintained by the 
Mission Civic Action Officer. 

6. NUMBERS OF PERSONNEL EMPLOYED: 



a. U. S. Military: 2 officers and 1 NCO (Mission 

Information officer and MTT Advisors). 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Collection of photo- 

graphs continues, mainly from personal sources, and with the 
cooperation of USIS for development purposes. 

8. ITEMS OF SPECIAL INTEREST : Photographs have been 

used in civic action news releases and publications. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, ‘SC(ES)-, dated 14 October - 1964 

1. PROJECT #CA- 10- J '••*> ' 

2. NAME OF PROJECT : Civic Action Movie. 

3. DATE PROJECT STARTED : 15 June 1964. 

4. ESTIMATED DATE OF COMPLETION : 30 September 1964. 

5. DESCRIPTION OF PROJECT : A movie will be produced 

depicting the role of the HCM in the economic development of 
the country through civic action projects. This movie Will 
be distributed and shown in commercial theaters throughout 
the country. - 

6. NUMBERS OF PERSONNEL EMPLOYED : : 

a. U. S. Military: 4 

b. (Host Country) Military: 2 

c. (Host Country) Civilian: 4 

7. PROGRESS SINCE LAST REPORT : Original script has been 

revised and expanded and final sdript has been approved. An 
itinerary has been made showing the days that will be spent at 
each different location while filming, and the days required for 
traveling. The total filming period is estimated at 17 days. 
Personnel and equipment allowances have been submitted and 
coordination is being made with the Air Mission and Bolivian 

Air Force for transportation purposes. Military and Host Country 
civilian and military coordinators have been appointed. 

8. ITEMS OF SPECIAL INTEREST : A number of Bolivian sol- 

diers will be shown in this film working together with the 
people on the construction of civic action projects. The 
number of soldiers will be determined as required. 

9. PROBLEM AREAS: None. 
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ihclosure 1 -Bolivia, Section III to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1 * PROJECT #ca-to-c 

2. NAME OF PROJECT : Language Training Sets. 

3. DATE PROJECT STARTED : Planned for 1964. 

4. ESTIMATED DATE OF COMPLETION ; Continuous. 

5. DESCRIPTION OF PROJECT : 

6. NUMBERS- OF PERSONNEL EMPLOYED :- Pending, 

a. U. S. Military: None. 



b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : This project is held ik\ 

abeyance pending 'the completion of area studies for geographic 
implementation and the final organization of the Armed Forcefe 
I & E section to gain' additional experience factors for. such- a 
program. 

8. ITEMS OF SPECIAL INTEREST : None. 

9 . PROBLEM' AREAS; None . 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-10-H 

2. NAME OF PROJECT : Military Bands and Choral Groups. 

3. DATE PROJECT STARTED : Planned for' 1965. 

4. ESTIMATED DATE OF COMPLETION : Continuous.' 

5. DESCRIPTION OF PROJECT : Organize local bands and choral 

groups within the various military establishments to play at 
public events near the camps. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 Military Advisor. 

b. (Host Country) Military: All military units. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Planned for 1965. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia* Section III to USSOUTHCOM letter, Subject 
Civic Action Proj ects Report, SC (ES), dated 14 October 1064 

1. PROJECT #CA-10-I 

2. NAME OF PROJECT: Military. Sports.. 

3. DATE PROJECT STARTED: Planned .for 1965.' ' 

4. ESTIMATED DATE OF COMPLETION: Continuous. 

5. DESCRIPTION. OF PROJECT: Organize athletic teams to 

compete in public competition. 

6. NUMBERS OF PERSONNEL EMPLOYED: 

a. U. S. Military:- 1 Military Advisor. 

b. (Host Country) Military: All military units.. 

c. (Host Country) Civilian: .None, 

7. PROGRESS SINCE LAST REPORT; Planned for 1965. 

8. ITEMS OF SPECIAL INTEREST.: None. 

9. PROBLEM AREAS: None. . 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-I0-K 

2. NAME OF PROJECT : CiVic Action Committee Pamphlets. 

3. DATE PROJECT STARTED : Planned for 1965. 

4. ESTIMATED DATE OF COMPLETION : Continuous. : 

5. DESCRIPTION OF PROJECT : To publish an information 

pamphlet "Accion Civica Informa" for HC distribution. These 
pamphlets will relate the activities of the various community 
civic action committees with the purpose of initiating a com- 
petitive spirit between the committees in instituting additional 
aggressive projects in community development. A secondary objec- 
tive will be to create an incentive in peripheral communities to 
organize similar committees. 

6. NUMBERS OF PERSONNEL EMPLOYED : Pending. 

a. U. S. Military; None. 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Planned for 1965. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-11-A 

2. NAME OF PROJECT : Customs Houses. 

3. DATE PROJECT STARTED : Not started. 

4. ESTIMATED DATE OF COMPLETION : Unknown. 

5. DESCRIPTION OF PROJECT : To construct permanent customs 

houses along the frontiers of Bolivia. 

6. NUMBERS OF PERSONNEL EMPLOYED : To be determined. 

a. U. S. Military: None. 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Initial report: although 

this project has been proposed, no concrete plans have been made. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 2 - BRAZIL 





Inclosure 2 - Brazil, Section III, to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U,S. GOVERNMENT" Age^T T" ~ 

a. Army 

(1) First Engineer Construction Group, Northeast 

Braz il . 

(a) The Brazilian Army has traditionally 
provided construction units to work exclusively on public works. 
In the Northeast, the 1st Engineer Construction Group, consisting 
of four construction battalions, a service battalion, and a ' 
group headquarters, has been engaged for many years in the con- 
struction of highways, railroads, dams and catch basins, irriga- 
tion works, municipal water supply systems, well digging projects 
and on several occasions, large scale disaster relief operations. 
Elements of the group are presently located as follows: 



Unit 



Place 



1st Engineer Construction Group Headquarters Joao Pessoa,Paraiba 
Service Bn., 1st Engineer Construction Group Campina Grande, 

Paraiba 

1st Engr Cons Bn, 1st Engr Cons Group CaicoRio Grande 

do Norte 



2nd Engr Cons Bn, 1st Engr Cons Group 

3rd Engr Cons Bn, 1st Engr Cons Group 

4th Engr Cons Bn, 1st Engr Cons Group 



Teresina, Piaui 
Natal, Rio Grande 
do Norte 
Crateus, Ceara 



(b) Military strength is supplemented by 
local civilian labor, varying from about 3000 to an all time 
high of about 20,000 depending on workload and climatic condi*^ 
tions. In addition to its construction mission which at present 
is mainly highway building, this group conducts a social as- 
sistance program for civilians in the following fields: 



1. Health and hospitalization. 

2 . Literacy. 

3 _. Food supplements. 



Transportation. 



4, 




Inclosure 2 - Brazil, Section III, to USSOUTHCOM letter. Subject: 
Civic Action Projects Report, SC(ES) dated 14 October 1964 

5_. Vocational training. 

Equipment to modernize and expand the capabilities of the 1st 
Engineer Group was first programmed in FY 1962. USAID support 
for this project is being received. In FY 1963 U.S, AID Brazil 
budgeted one million dollars of one time dollar grant Irunds to 
support the construction of a 71 kilometer section of route BRll. 
2° far , $60,000 of these funds have been expended (FY 1964) for 
engineering studies and it is expected that the remainder will be 
obligated and- expended for material and equipment during FY 1965 
and 1966. The project thus far has been delayed periodically by 
adverse weather conditions but ’it is expected that construction.; 
will continue at a reasonable rate once initial’ technical dif- 
ficulties are overcome. 

(2) Engineer Construction Battalions, Southern : : 
Brazil. ' ' J 

(a) In Southern Brazil the Brazilian Army 
supports four Engineer Construction Battalions whose missions 
are exclusively in the fields of public works. These units are 
generally organized along comparable U.S. TO&E’s for heavy con- ' 
struction battalions, World War II type. The principal activity ' 
of these units at present is construction of the main southern 
railroad trunk line (Tronco Principal Sul) which will shorten 
and improve the present antiquated railroad linking the indus- 
trial-commercial complex of Sao Paulo with the industrial- • 
agricultural areas of the south and Porto Alegre. The Army’s ’ 
mission consists of the construction of 622 kilometers of this 
line plus ancillary facilities to include: station and freight 

houses, signalling devices and rail communications, maintenance 
installations, and housing for maintenance and operator person- 
nel. During recent years work on this key rail line has pro- 
ceeded slowly due to insufficient financing. However, this 
large' project reportedly has been given a high priority for 
more adequate financing by the Government of Brazil, The 
operating procedures for these battalions are identical to those 
in the northeast, including social assistance and educational 
programs. Location of these battalions is as follows: 

Unit • ; Place 

1st Railway Construction Battalion Bento Goncalves, 

Rio grande do Sul 

2nd Railway Construction Battalion Rio Negro, Parana 

2 




Inclosure 2 - Brazil, Section; III, to USSOUTHCCM letter, Subject: 
Civic Action Projects Report., SC(ES) dated 14' October 1964 

Unit Place 

Lajes, Santa 
Catarina 
Vacaria,. Rio 
Grande do Sul 

(b) Each battalion includes approximately 
40 officers, 800 enlisted men, and from 800 to 1,500 civilian 
employees, depending on workload, 

(c) Although no WAP equipment has been 
delivered to these units, first equipment was programmed in FY 
1964 and it is anticipated that deliveries will start during 
the next fiscal quarter. 

(3). Military Engineering Institute (Instituto 
Militar .de Engenharia) . 

(a) Located in Rio de Janeiro, this academic 
engineering school and research facility is under the primary 
jurisdiction of the Ministry of War, although some support is 
derived from th.e Ministry of Education and Culture, the National 
Commission for Nuclear Energy, and the Superior Council for 
Institute Planning. 

(b) The functions of the Institute are: 

1. To initiate and perform scientific 
research, both basic and applicatory, with priority given to 
subjects vital to national security, 

2 . To offer science-engineering educa- 
tion to both military and civilian students, through up-to-date 
courses of a high professional level. 

3. To collaborate in technical- 
scientific activities of the other Brazilian Armed Forces and 
civilian organizations for the primary purpose of stimulating 
industry development important to national security. 

4. : To execute experiments, tests and 
analysis on equipments) products and materials. 



2nd Highway Construction Battalion 
3rd Highway Construction Battalion 
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_5, To collaborate with all agencies 
charged with industrial, technical, and scientific mobilization 
of the nation. 

6_. To promote congresses of a tech- 
nical-scientific nature and to participate in similar activities 
of other institutions. 

(c) The Institute has the following ■ academic 
departments: civil engineering, electrical engineering, physics 

and mathematics, geodesy and topography, humanities, mechanical 
engineering, metallurgy, chemistry, and communications. Addi- 
tionally, there is a post-graduate level consisting of 3 depart- 
ments: electronics, automotive engineering, and nuclear engine- 

ering. 



(d) Brazilian Amy and Air Force officers 
who enter the Institute are graduates of, the Military and Air 
Academy, respectively. These officers matriculate in one of the 
professional engineering fields listed above and pursue a three 
year course of instruction. Civilian students are generally 
secondary school graduates who spend 2 years in a basic pre- 
engineering course before enrolling in the Institute's profes- : 
sional 3 year curriculum, for a total of 5 years. 

(e) Although academic degrees comparable to 
those offered at US universities are not granted, military 
students who complete the 3 year course and civilian students 
who complete the 5 year cycle ( pre-engineering and 3 year 
courses) have the equivalent of a strong BA degree, with some 
credits toward a more advanced degree. Those who complete the 
graduate courses of 1 year duration have the equivalent of a 
strong MA degree, with certain credits applicable toward a PhD. 

(f) The Institute also offers technical 

courses periodically for sergeants and enlisted men. The 
sergeants' course is of 6 months duration; the EM course of 
12 months duration. ) 

(g) Enrollment in the Institute is rising 
rapidly due to the fact that at the present time all graduates 
of the Military Academy who enter technical branches must at- 
tend the Institute after an initial tour with troop units. It 
is estimated that 82 officers, 26 civilians, and 60 enlisted 
men will graduate from the Institute in 1964. Reportedly, 
maximum total Institute enrollment in all categories will reach 
660 during the next 3-4 years. 
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(h) As in the case of the Military Colleges 
(ref Section I, la(2)) the Brazilian Army through the Ministry of 
War is performing a vital civic action mission in the operation 
of the Military Engineering Institute. Much of the Institute’s 
budget, and its staff and faculty who are the main military 
personnel, are provided by the Ministry of War. Significantly, 
civilian students -comprise approximately one third of the en- 
rollment in the officer-civilian engineering program. Many of 
these civilian graduates seek employment in private industry. 

(i) US Army Element, JBUSMC with USAID as- 
sistance has furnished technical books to the Institute. 

b. Navy . The following are corrections and additions 
to items reported in inclosure 3, Brazil to USSOUTHCOM letter, 
Subject: "Civic Action Projects Report (U)", SC(ES) dated 3 De- 

cember 1963. 

(1) Delete last two sentences and add: 



A billet exists for a full-time U.S. Naval 
officer advisor to the Institute. It is vacant at present due 
to delays in acquiring a fully qualified officer. MAP funds are 
utilized in obtaining equipment not available in Brazil and, 
during FY 1965, for the services of a U.S. civilian scientific 
consultant, 



Service , 
casts . 



(3) (NEW ITEM) Brazilian Navy Oceanographic 
The Service provides the following: 

(a) Meteorological observations and fore- 



(b) Geomagnetic recordings. 

(c) Ocean current observations. 

(d) Soundings. 

(e) Plankton and bottom recording. 



( f ) Water temperature gradient recording. 
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(g) Coast, harbor, and river surveys. 

(h) Production and distribution of nautical 
charts and publications. 

(i) Maintenance of aids to navigation. 

MAP assistance to the Service commenced in FY 1964 and is planned 
for several years in the future. These funds are primarily 
utilized for buying U.S. equipment needed by the Service. 

(4) (NEW ITEM) U.S. AID Washington on 28 July 
1964 approved loan of $200,000 equivalent" local currency of U.S. 
PL480 funds' to be used by Brazilian Navy to rehabilitate two 
floating clrydocks to be loaned by U.S. Navy. These drydocks will 
be used to .augment ships repair facilities of naval bases in 
Belem and Natal where Brazilian Navy conducts repair of com- 
mercial vessels of fishing and coastal steamer fleets. Funds 
have been budgeted for FY 1965 but not yet obligated . 

c. Air Force . 

(1) Air traffic control is under the BAF Director 
of Air Routes at Santos Dumont Airport in Rio de Janeiro. 

Operators are civilians and military trained in-country. U.S. 
personnel from FAA and AID work with the BAF Air Routes personnel 
and some navigational aids are U.S. furnished. The Civil Avia- 
tion Assistance Project has received funding and technical as- 
sistance under USAID Civil Aviation Assistance Group, Brazil 
since 1955. The project completed on 30 June 1964 with a total 
expenditure by the U.S. over the ten-year period of $2,736,000 

in dollar grants for equipment and technical assistance. The 
Brazilians contribution during the same period was an estimated 
1,500,000 in local currency. The U.S. portion of the project was 
responsible for the installation of 3 instrument landing systems, 
one each 'at Rio, Porto Alegre and Brasilia; 3 approach light, sys- 
tems, one each at Rio, Porto Alegre and Sao Paulo; 2 airport 
surveillance radar installations at Rio and Sao Paulo and 7 VHF 
omni-directional range (VOR), one each at Rio, Itaipuassu, 
Curitiba, Sao Paulo, Porto Alegre, Brasilia and Campinas. 

(2) These are the first of 38 high priority V0R T s 
recommended by a CAAG study in 1961 - with plan for mulated for 19 
to be provided by the U.S. and 19 by GOB. At the phase-out of AID 
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project, BAF had installations at Belem, Recife, Manaus, Rio 
and Salvador operational. Six additional units purchased by the 
BAF have just been received and are being tested prior to be 
readied for installation, to be completed by the end of FY 1965. 
Four VOR’s have been programmed in FY 1964 MAP in order to 
maintain time phased planning requirements. Receipt of these 
units in-country is not expected prior to FY 1966. 

2. PROJECTS FUNDED OR SUPPORTED BY 3RD COUNTRIES, OR 
INTERNATIONAL AGENCIES (Show type of Support , and by what 
country or agency). 

a. Army - negative. 

b. Navy 

(2) (NEW ITEM) The Hydrographic Service and the 
Naval Research Institute are, with some financial assistance ; 
from the U.S. , in process of constructing a seismographic 
station in the vicinity of Natal and another on the Island of 
Trinidad. Appropriate U.S. agencies will be provided the in- 
formation obtained. 

c. Air Force - negative. 

3. PROPOSED PROJECTS (show proposed support, and by what 
country or agency). 



a. U.S. Funded . 

(1) Army . Worthwhile projects exist in these 
areas but must remain under consideration in view of priorities 
and funding. 

(2) Navy . 

(d) (NEW ITEM) USAID has under considera- 
tion well drilling projects to be aided by Navy Seabee Technical 
Assistance Teams (STATS). The STATS personnel would be used to 
train Brazilian crews. Purpose of the project is to improve 
water supply in areas of Brazil where water shortages seriously 
hamper economic development. 

(e) (NEW ITEM) USAID is considering the use 
of STATS to assist in Food for Peace volunteer community develop- 
ment projects. The STATS would be used as advisors to help 
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selected Brazilian rural communities improve their facilities, 
i.e., improve roads, water supply, power supply, etc. 

(3) Air Force - negative. 

b. 3rd Country or International Agency Funded . 

(1) Army - negative. 

(2) Navy - negative. 

(3) Air Force - negative. 

4. REMARKS - none. 

NOTE : Information on USAID funding of Brazil Civic Action 

Projects requested by OSD in Defense message 976959 of 8 
July 1964, is included where applicable in project descrip- 
tions in the body of the report. Underlined portions refer. 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 3 - CHILE 




Inclosure 3 - Chile, Section III to US.SQUTHCOM letter. Subject: 
Civic Action Projects Report, SC(RS) , dated 14 October 1964 , 

1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U, S, GOVIMeM AbENC? ; ” '' “ 

a, Army . : 

(1) A motion picture and still photography team 
from the U, S, Army Motion Picture Detachment in Panama visited 
Chile to film civic action projects and to cover an officer 
exchange program now in progress. The full cooperation of the 
Chilean Army was obtained, including an escort officer, travel 
to remote • areas j end access to civic action activities. Th§ 
team furnished services of great value to USARMIS and the 
Chilean Army by providing still photographs for publicity and 
good will purposes, and a copy of the raw motion film footage 
taken for use by the Army. The Chilean Army plans to make §n 
information film from this material for release to local 
theaters and television. Parts were used for the President^ 

"State of the Nation" address made in May 1964, Slides and 
color reproductions were also given USARMIS for briefing 
purposes, 

(2) USAID assisted the vocational training pro- 
gram of the Chilean Army by providing surplus tools' and equip- 
ment from available lists. Items valued at approximately $3,000 
were provided and presented to the Service of Technical Cooperation 
of Corfo and a representative of the Chilean Army. lr. another, pro- 
ject , USAID is providing $3,000 for local purchase of needed hand 
tools for presentation directly to the Army. 

(3) MAP-supported units and activities continued 
their participation in projects A-3, A~9, A-10, A- 11, described 
in Section I, as well as selected service schools and units con- 
ducting vocational training of conscripts, 

b, Navy 

(1) N-?7 . Construction of the 100-foot Medical/ 

Dental Ship which was previously reported as scheduled to begin 
April 1964 has been delayed, Mold^loft work has. begun, and the 
keel is scheduled to be layed in August 1964. 

(2) N-9 , The Utility Cargo Ship (Landing Ship 
Medium LSM-type) which was constructed in the United States 
with FY 1963 MAP funds will undergo trials in August 1964 and 
should be delivered to the Chilean Navy in the same month. 
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(3) N-10 . The mobile training team, which was 

supervising the re-construction of the Molo Chacabuco seawall 
in the Talcahuano area, has completed its job and departed. 
Dedication ceremonies, held on 29 July 1964, received much 
favorable publicity. Pertinent newspaper clippings will be 
forwarded as soon as they can be obtained. Attached is the 
only article immediately available on the subject. 

c. Air Force - no change. 

2. PROJECTS RINDED OR SUPPORTED BY THIRD COUNTRIES OR 
INTERNATIONAL AGENCIES! 



Army, Navy, and Air Force - none known. 

3. PROPOSED PROJECTS . 

a. U. S, -Funded . 

(1) Army - no change. 

(2) Navy 

(a) The construction of the second Utility 
Cargo Ship (LSM) mentioned in the previous report has been 
funded. At present it is not known whether it will be con- 
structed in country or in the United States. 

(b) The proposal to install a syncrolift at 
the T&lcahuano shipyard, reported previously as under considera- 
tion, is now undergoing a feasibility study by USAID technicians. 
This lift would have a 1,000-ton lift capacity, which could be 
increased to 4,000 tons. 

(3) Air Force - none. 

b. Third Country or International Agency- Funded . 

None known. 

4. REMARKS . 

a. Army 
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Progress continues on the programming of the 2nd 
MAP-supported Engineer Battalion. This unit, when it becomes 
operational, will perform similar civic action tasks to the 1st 
Battalion, now in Osorno. 

b. Navy 

(1) In April 1964 the USS Oxford visited Valparaiso. 
During this visit the crew hosted a party for orphans from the 
Hogar de Arturo Prat, an orphanage sponsored by the Chilean 
Navy. A newspaper clipping from El Mercurio dated April 1964 
is attached. 



(2) On 24 April 1964 Commander R, W. Cooil, of 
the U. S. Naval Mission, presented forty dolls to children in 
Villa Alemana in the name of the U. S. Navy. 

c. Air Force - none. 




SECTION III 



OTHER CIVIC ACTION PROJECTS 



INCLOSURE 4 - COLOMBIA 





Inclosure 4 - Colombia , Section III to USSOU'i'HCOM letter. Sub- 
ject: Civic Action Projects Report, SC(ES) , dated 14 Oct 1964;. 

1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER ' 

U, S. GOVERNMENT AGENCY ^ " ■ ' ' 

a. Army 

(1) Tolima Highway 

(a) Progress during period; 10 kilometers 

constructed. Two additional MAP- supported engineer companies 
were committed (total 5 companies). Principal effort is be- 
tween Ataco and Palmira. - 

(b) AID Resources - see Appendix 1. 

(2 ) Literacy Training 

Completed with this report as far as U. S. 
funding is concerned. Now reported under Section I. Total 
U SAID funding was $24,000 (U. S. ) in FY 1964 (see Section I, . » 
la(3)(a)). 

(3) Rural School Construction 

(a) USAID funds were approved for FY 1965 
budget; construction will be by MAP-equipped units. Standard 
plans prepared by civic action MTT were approved. 

(b) AID Resources - see Appendix 2. 

(4) Road Construction (MAP-equipped (unit) 

Funds for material and fuel provided by Host 
Government. Progress during period - 4 kilometers constructed. 

(5) Youth Camp Program (added) 

(a) Project previously reported in Section 
I, 2a. Four pilot camps Were held at MAP-supported units in 
violence-affected areas: Neiva, Tunja, Palmira, and Calarca. 

Two hundred four boys, ages 9 » 15, participated for two weeks. 
Program included conference in Colombian history, government, 
patriotic songs, personal hugiene, and group athletics . Local 
industry , agriculturists ; schools , and churches actively sup- . 
ported the program. USIS provided films, and Peace Corps 
volunteers taught group sports. Cost was borne by USSOUTHCOM 
and amounted to $3,000 (U. S. ). Plans are for 16 additional 
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encampments this year to : be funded by AID and U6SQUTHC0M. Host 
Government bears all administrative costs. 

(b) AIR Resources - see Appendix 3. 



b. Navy 



(1 ) Amazona - Putumayo Patrols 

Added feature of, floating health center. ■ 
On one patrol of 1,600 miles, the Navy provided a doctor and 
a dentist. MAP-funded dispensary and dental equipment are 
used. Follow-on AID-funded-drugs are included in Section II, 
Health Centers * 

(2 ) Magdalena River Patrols 

GUnboats and one 1 river transport continue 1 
to provide medical supplies and services , engineering advice ' 
and service, and transportation to inhabitants along some 600 
miles of navigable waters upstream from Barranquilla . Portable 
dispensary and dental equipment (MAP), are employed in civic 
action projects. Follow-on USAID-funded drugs are included 
in Section li ., • Health Centers. \ . '• 

(3) . Meta River Patrols . , - ; ' 



Provides medical supplies, services, and 
evacuation to the hospital in Orocue which has been provided 
by MAP-funded dispensary,, equipment, and a, jeep ambulance. 
Follow-on drugs, USAID-funded, are included in Section II, 
Health Centers . : 



Dock 



(4) Cartagena Naval Shipyard and Floating Dry 
Continues to receive MAP follow-on parts. 



(5) Leguizamo Naval Hospital 

Patients from Colombia, Peru, and Ecuador 
were treated. Follow-on drugs > funded by USAID, are included 
in Section II, Health Centers ; MAP support will be limited to 
MTT contact and spare . parts, for jeep- ambulance. 
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• ; (6) Leticia Hospital ; 

FY 1965 MAP program includes funds for surgical 
and other hospital equipment. Follow-on spare parts for jeep- 
ambulance will he provided by. MAP, . USA I funded follow-on drugs 
are included in Section II, Health Centers, In May, the Chief 
USNMIS, accompanied by the acting U, S. Ambassador to Colombia 
and the Colombian Minister of Government, visited the site. As 
a result, the Minister assigned an action officer to .Leticia and 
is considering requesting Peace Corps volunteers USN Medical MTT 
(i officer) worked with local medical personnel. Primary field of 
interest was tropical disease and preparation of the initial list 
of equipment for the hospital. 

(7) Marine Recruit Training Center, Cartagena 

Now reported under Section I, lb.-, ;i ., ..... • 
c. Air Force . ; 

... .. (1) SATENA ..... .. y 

(a) Project has been determined to bq, USA.^Dr 
supported; therefore, all MAP assistance has been withdrawn 
from the project. 

(b) Two C-^54 aircraft contained in the AID-C 
FY 1964 program have been designated by member. "These aircraft 
are presently operational in the USAF. Caribbean area and are to 
be transferred as is. This, is a windfall for AID-C anc SATENA., 
as the aircraft, will be available for immediate use without 
rehabilitation cost. 

(c) AID Resources - see Appendix 4. 

(2) literacy Training Program < " 7y 

Now reported in Section I, lc., 

2. PROJECTS FUNDED OR SUPPORTED BY THIRD COUNTRIES OR 
INTERNATIONAL AGENCJ55T : ' ' ' “ * ' * 

a. German and French manufacturers ; have donated 
equipment to SENA (Servicic Educativo Nacional ) whose facilities 
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are used to provide in-serviqfe training to ' conscripts prior to 
their release to civilian life. 

(b) UN- sponsored projects operate in country 
and often parallel Armed Forces civic action. . v*;:?- : • 

5. PROPOSED PROJECTS . ; ' /' ~ ■ ' : 

a. Buenaventura Ship Repair Facility 

USAID funding was not approved for FY 1965. ; ‘ ;■ 

Project dropped as of this report. • ! > 

b. Cartagena Naval Shipyard 

USAID funding under civic action was not approved. 
Project dropped of this report. 

c . Rodent Control ; : 

Request for USAID funding in FY 1965 was not ap- 
proved. USN MTT (MAP) was scheduled to £rain teams if funding 
had been approved. ; : 

d. Intern-Resident Program (added) •• 

■ V ■■ A 7-year plan designed to stimulate the inter- 

resident program at the Hospital Militar by increasing: the pay 
for this group. During the entire period, individuals will ■ if- 
hold commissions in the Army. One-half of the resident training 
period will be spent out at a health center or a unit to reduce 
serious shortage of medical personnel (Section II, Annex C) . As 
planned, the project will provide for a total of 120 graduate 
physicians, 30 from, each 4-year cycle. Cost estimate is $1,026,000 
in peso equivalents for the period. The plan is under study by AID- 
C at this time. '.'..Jc l.V. b,. . ■ ......hi ■■ ; 

4. REMARKS . : 

, None. \ 7 \ 1 . 
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; -TOLIMA HIGHWAY 
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/. '• RURAL SCHOOLS 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 5 - COSTA RICA 





Inclosure 5 - Costa Rica, Section III to USSOUTHCQM letter, 
Subject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 



1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID. OR OTHER 
U . ■ S . GOVERNMENT AGENCY (other than those reported in Section 

ITT. 

a. Army (Guardia Civil) - negative. 

( Note : While not a civic action project in the 

strict sense of the word, USAID is funding the work of the Sea 
Bee Unit in the Cartago area.) 

2. PROJECTS FUNDED OR SUPPORTED BY THIRD COUNTRIES OR 
INTERNATIONAL AGENCIES 

a. Army (Guardia Civil) - negative. 

b. Navy - negative. 

c ’ Air Force - negative. 

3. PROPOSED PROJECTS . 

a. No change. 

b. Third Country or International Agency - negative. 

4. REMARKS . 

A negative report is submitted in response to OSD 
Unclassified message DEF 976959, which requested AID data re- 
lated to civic action projects. 




SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 6 - DOMINICAN REPUBLIC 





Jnelpsure 6 Dominican Republic, Section IIJ to USSOUTHCOM 
letter, Subject! Civic Action Projects Report, SC(ES), 
dated 14 October 1964 ■■■■"'" 1 V: 

1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U. S, GOVERNMENT' AGENCY : ' 

a, Army 

(1) Road Construction and Improvement Project - r ; 

, . . -WM-'U-t.' -■.-•U- K 1 " ,■■■.' ..F '-'.'...I . . • 

(a) Name of project ■* same. ■" 

(b) .Date project started - project agreement 
number 517-11^310^041 in the amount of $83,000 was signed by 
appropriate Host Country and U. S,. officials on 25 June 1964 
and is effective until 31 December 1965. Construction will 
start as soon as the Ministry of Public Works designates 
priority sites to the Army Civic Action Engineer Battalion. 

(c) Estimated, date of completion - ! -31\ > 

December 1965, 

(d) Description Of project « construction 
of at least 120 kilometers of 2 .-way , flexible surface farnwto- 
market roads in 8 « 12 kilometer segments . These roads will 
serve as connecting' links between presently inaccessible farm 
areas and existing primary road net, 

(e) Number of U. S. personnel - 

1. U, S. Military - 4 

2 . Host Country Military 132 

3. Host Country Civilian - unknown, 

(f ) Progress since last report - not applicable. 

(g) Item of special interest the signing of 
the. aforementioned projects received newspaper, radio, TV, and 
newsreel coverage • 

(h) Problem areas - a contracting officer, 
essential to administering approved funds, is .neither assigned 
to th,e U, S, Army element nor available through USAID. A MATP 
deviation recently submitted by tne U. S, Army element to cover 
the cost of a 1-man MTT to serve in this capacity for six months 
was disapproved by ODMA. This office is now negotiating with 
USAID in an effort to have them finance the cost for said MTT. 



Inclosure 6 - Dominican Republic, Section III to USSOUTHCOM . 3 . i; 
letter, Subject: Civic Action Projects Report, SC(ES) , 

dated 14 October 1964 , . ' ■ , ■ 

(2) School Construction 

(a) Name of project - same." ' 

(b) Date project started - project agreement 
number 517-12-640-039 in the amount of $150,000 was signed by 
appropriate Host Country and U. S', officials on 25 June 1964 
and is effective until .31 December 1965. Construction will 
start as soon as Ministry of Education designates sites to 

the Army Civic Action Engineer Battalion. 

(c) Estimated date of completion - 31 

December 1965. .. . , 

.. . rv (d) Description of project - construction 

of at least 10 4-6 classroom schools with dining halls, water 
supply, and latrines. 

(e) Number of personnel - 
1. U. S. personnel - 4 

M -, ,.,, 2. Host Country Military -. 132 .. ov -j 

_3 . Host Country Civilian - unknown 

(f) Progress since last report - not applicable. 

* 

(g) Items of special interest - see Section III, 
paragraph la(l)(g). 

(h) Problem areas - see Section III, paragraph 

la(l)(h). 

b. Navy 

(1) Hydrographic Ship 

(a) Name of project - same. 

(b) Date project started - 1 June 1963. 

(c) Estimated, date of completion - this,, 
project is a continuing service and MAP -support is anticipated 

V. • 2 V- . 




Inclosure 6 - Dominican Republic, ^Section III to USSOUTHCOM 
letter, Subject: Givlc ; AGtidft Projects- Report^ SC ; f ,j 

dated 14 October 1964 r " ‘ ■ r - s ; ■ 

1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U> S. GOVERNMENT AGENCY^ ‘ 



a. Army 



(1) Road Construction and Improvement Project ,; - t; • 



(a) Name of project - dame. 

(b) Date project started - project agreement 

number 517-11-310-041 in the amount of $83,000 was signed by 
appropriate Host Country and U. S. officials on 25 June 1964 . 

and is effective until 31 December 1965. Construction : Wi'Il ;1 ' ; 
start as soon as the Ministry of Public Works designates 
priority sites to the Army Civic Action Engineer Battalion. 



December 1965. 



Estimated date of completion - '31 ‘ 



(d) Description of project - construction 
of at least 120 kilometers of 2-way , flexible surface farm-to- 
market roads in 8 - 12 kilometer segments. These roads will 
serve as connecting links between presently inaccessible farm 
areas and existing primary road net. 

(e) Number of U. S. personnel - 
1. U. S. Military - 4 



2. Host Country Military - 132 ; ' ' - ■ • 

3. Host Country Civilian - unknown. 

(f) Progress since last report - not applicable. 

(g) Item of special interest - the signing .of 
the aforementioned projects received newspaper, radio, TV, and 
newsreel coverage. 



(h) Problem areas - a contracting officer, 
essential to administering approved funds, is:, neither assigned 
to the XL S. Army element nor available through USAID. A MATP 
deviation recently submitted by the U. S. Army element to cover 
the cost of a 1-man MTT to serve in this capacity for six' months 
was disapproved by 0DMA. This office is now negotiating with 
USAID in an effort to have them finance the cost for said MTT, 



Inclosure 6 - Dominican Republic, Section III -to USSOUTHCQM \ 
letter, Subject: Civic Action Projects Report , 'SC(ES), . . < 

dated 14 October 1964 ,!■■■<. ■ 

(2) School Construction 

(a) Name of project - same.' 

(b) Date project started - project agreement 
number 517-12-6,40-039 in the amount of $150,000 was signed by 
appropriate Host Country and U. S. officials on 25 June 1964 
and is effective until 31 December 1965. Construction will 
start as soon as Ministry of Education designates sites to 

,t ; he Army Civic Action Engineer Battalion. 

(c) Estimated date of completion - 31 

December 1965. - . , 

; (d) Description of project - construction, 

of at least 10 4-6 classroom schools with dining halls, water 
supply, and . latrines . 

(e) Number of personnel - 

. . , r 1.' U. S. personnel - 4 . < . t . 

:rr; 2. Host Country Military - 132 •• 

3. Host Country Civilian - unknown 

(f) Progress since last report - not applicable 

(g) Items of special interest - see Section III 
paragraph la(l)(g), 

(h) Problem areas - see Section III, paragraph 

la(l)(h). 

b. Navy 

...... , * 

(1) Hydrographic Ship , •• . 

(a) Name of project - same. 

(b) Date project started - 1 June 1963 . 

(c) Estimated date of completion - this 
project is a continuing service.. and MAP support, is anticipated, 




Inclosure 6 - Dominican Republic, Section III to USSOUTHCOM 
letter, Subject: Civic Action Projects Report, SC(ES), 

dated 14 October 1964 

throughout the plan years . 

(d) Description of project - the Hydrographic 
Ship, organic to the Dominican Navy, is a MAP- supported MAP ele- 
ment. Its purpose is to supply data for updating navigational 
charts, e.g. contour findings, bottom sampling, depths, currents, 
tides, etc. for use by international shipping. 

(e) Number of personnel - 

1. U. S. Military - 1 

2. Host Country Military - 24 

_3 . Host Country Civilian - none. 

(f) Progress since last report - approxi- 
mately 75% of the FY 1965 programmed equipment has been 
received, is installed, and is being utilized to increase 
the capability of this unit. 

(g) Problem areas - none, 
c. Air Force - none. 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 7 - ECUADOR 





Inclosure 7 - Ecuador, Section III to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

1. PROJECTS.. FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U. s. GOVERNMENT AGENCY : ' 

a. Army 

(1) A MAP-supported engineer company (1st Co, 

3rd Engr 3n) is constructing 38 kilometers of new mountainous 
road from Papallacta to Baeza. Financial support for the pur- 
chase of fnarerials is being provided by the local government ; 

The unit is MAP-supported with equipment, spare parts, and tech- 
nical advice and assistance. The project was started in 15 Feb 
1961 and the completion date is still unknown. Heavy rains dur- 
ing this period and poor maintenance of equipment are the major 
problem areas . 

(2) A MAP- supported engineer company ( 3rd Co , • 

3rd Engr Bn) is constructing 63 kilometers of road from GUaranda 
to CalUma which will provide the Sierra with another access route 
to the coastal area. Financial support for the purchase of mate- 
rials is being provided by the local government. This project : 
was started in June 1962, and the completion date is still un- 
known, . h.The l^p support furnished to this unit and the problems 
are the same as stated in la(l) above. 

(3) A MAP- supported engineer unit (part of 2nd Co, 
3rd Engr Bn) is constructing 30 kilometers of new road from the 
extension of the Mocha civic action road project to the city of 
Riobamba . This project was started in April 1963 and the com- 
pletion date is unknown. The completion date for projects - 
financed by the local government cannot be determined because 
work is performed on the projects as funds are made available. 

A total of 8 kilometers of road has been prepared for surfacing, 
and an additional 3 kilometers of pilot road has been completed 
to date. The MAP support furnished to this unit and the problem 
areas are the same as stated in la(l) above. ' 

(4) Town Plan Program - in coordination with U. S. 
and Ecuadorean civic action groups , USAID is cqntinuing to deve- 
lop a Town Plan Program. Since the last report, plans have been 
prepared for two additional towns (Riobamba and Pelileo) . These 
plans are expansions of existing civic action program, or in 
coordination with proposed civic action projects . 

(5) Latacunga Vocational School - USAID continues 
to furnish technical assistance and provide equipment in support 
of this vocational school. A second class of students has started 




Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-9-H 

2. NAME OF PROJECT : Army Farm - Banado Grande 

3. DATE PROJECT STARTED : 1961 

4. ESTIMATED DATE OF COMPLETION : 1970 

5. DESCRIPTION OF PROJECT : General production of rice, 

corn, bananas, and soybeans. 

6. NUMBERS OF PERSONNEL EMPLOYED : 



a. 


U. S. Military: 


: 2 Military Advisors. 


b. 


(Host Country) 


Military: 


50 


c. 


(Host Country) 


Civilian: 


None. 



7. PROGRESS SINCE LAST REPORT : Land clearing continues 

but production is slow in this primitive area. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-9-M 

2. NAME OF PROJECT: Dehydrated Food production. 

3. DATE PROJECT STARTED: September 1963. 

4. ESTIMATED DATE OF COMPLETION: 1965 

5.. DESCRIPTION OF PROJECT: A project to dehydrate vege- 

tables and produce flour from certain crops.' 

6. NUMBERS OF PERSONNEL EMPLOYED: ' '4 ' 

a. U. S, Military: 2 Military Advisors. 

b. (Host Country) Military: 20 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT: The plant was completed 

and inaugurated on 13 April. Vigorous efforts are under way 

to implement suggestions made by the USCINCSO, during his visit, 
to produce a dehydrated military ration, usable by all Army per- 
sonnel in Central and South America. This is well within thfe 
capability of the plant. The potential of such an operation 
is unlimited and must be exploited to the fullest. 

8. ITEMS OF SPECIAL INTEREST: None. 

9. PROBLEM AREAS: The entire program was set back by fhe 

unexpected departure of LtCol Paz Soldan, the Chief, to Israel 
for three months . 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-9~N 

2. NAME OF PROJECT : Disease Control and Immunology. 

3. DATE PROJECT STARTED : 1963 

4. ESTIMATED DATE OF COMPLETION : 1967 

5. DESCRIPTION OF PROJECT : Program to produce vaccines 

for livestock and create a nutrition research center with 
emphasis on increasing the protein level of the Bolivian 
diet. 

6. NUMBERS OF PERSONNEL EMPLOYED: 



a. 


U. S. 


Military: Military Advisor 


b. 


(Host 


Country) Military: 


25 


c. 


(Host Country) Civilian: 


None. 



7. PROGRESS SINCE LAST REPORT : Activities continue to 

progress; however, the operation is presently awaiting the 
arrival and installation of ne w equipment . 

8. ITEMS OF SPECIAL INTEREST : None. 

'9. PROBLEM AREAS: None. 



Appendix 29 to Annex C 



30 




Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-9-0 

2. NAME OF PROJECT : Stock Breeding Assistance Program. 

3. DATE PROJECT STARTED : 1963 

4. ESTIMATED DATE OF COMPLETION : 1970 

5. DESCRIPTION OF PROJECT ; Army farm to produce and improve 

breeding livestock. " 

6. NUMBERS OF PERSONNEL EMPLOYED: 



a. 


U. S. 


Military: 


: 2 Military Advisors 


b. 


(Host Country) 


Military: 


10 


c. 


(Host 


Country) 


Civilian: 


None . 



7. PROGRESS SINCE LAST REPORT : The farm has not yet 

been turned over to the Auxiliary Engineer Command by the 
Minister of Defense. ■.■-/■ 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action projects Report, SC(ES), dated 14 October 1964' 

1. PROJECT #CA-10-A 

2. NAME OF PROJECT : Cobija Radio Station. 

3. DATE PROJECT STARTED : Planned for 1964. 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : The committee for proposed 

projects from the Special Development Activities Fund recommended 
repair and transportation of the Cobija Radio Station. 

6. NUMBERS OF PERSONNEL EMPLOYED : Pending continuation 

of project. 

a. U. S. Military: None. 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : This project was held in- 

abeyance until after the election for political reasons. The 
funds for the continuation of this project are now ready to be 
delivered to the Cobija Civic Action representative pending 

only on a formal ceremony where the U. S. Ambassador will present 
the check for the necessary amount. 

8 * ITEMS OF SPECIAL INTEREST : None . 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC (ES), dated 14 October 1964 



1. 


PROJECT #CA-10-B 




2. 


NAME OF PROJECT: Language Laboratories. 


3. 


DATE PROJECT STARTED : Planned 


for 1964. 


4. 


ESTIMATED DATE OF COMPLETION: 


Continuous . 


5. 


DESCRIPTION OF PROJECT: 




6. 


NUMBERS OF PERSONNEL EMPLOYED: 


Pending 



a. U. S. Military: None. 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7 . PROGRESS SINCE LAST REPORT : This project is held in 

abeyance pending the completion of area studies for geographic 
•implementation and the final organization of the Armed. Forces 
I & E, section to gain additional experience factors for such a 
program. 



8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report , ,SC(ES) , dated 14 October 1964 

1. PROJECT #CA-10-D 

2. NAME OF PROJECT : Information and Education Program, 

3. DATE PROJECT STARTED : 15 January 1964. 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : Organization of an Information 

and Education Section within the Bolivian Armed Forces. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 officer and 1 NCO (MTT 

Advisors) . 

b. (Host Country) Military: 2 officers and 2 EM. 

c. (Host Country) Civilian: 3 

7. PROGRESS SINCE LAST REPORT : Space where the section 

will be allocated has been approved and it is being remodeled 
and made suitable for a radio studio and control room, a press 
room, and various offices concerned with related aspects of 
information and education. Estimated date of completion is 

5 September. At this time, the printing and radio equipment 
that has been procured by USAID for this section will be 
installed under the supervision of MTT personnel. Bolivian 
personnel for the section have been appointed and are pre- 
sently receiving training with the available equipment by 
the MTT personnel. 

8. ITEMS OF SPECIAL INTEREST : Equipment received so 

far includes: all printing equipment and supplies, one por- 

table tape recorder, one turntable, and one transformer. 

This equipment is under storage by the U, S. Army Mission. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-10-E 

2. NAME OF PROJECT : Civic Action Pamphlet. 

3. DATE PROJECT STARTED : 15 January 1964. 

4. ESTIMATED DATE OF COMPLETION; 30 June 1964. 



5. DESCRIPTION OF PROJECT ; A pamphlet was produced to 
photographically show civic action projects of the 10 civic 
action categories. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. . U. S. Military: 1 officer (MTT Advisor). 

b. (Host Country) Military: 1 officer (Chief HCM 

Information Section). 

c. (Host Country) Civilian: 2 (writer and illustrator). 

' 7. ' PROGRESS SINCE 1AST REPORT : Project has been completed 

and dis tribution made to : the followi ng: Bolivian" Engineer' 

Section (civic action), U. S. Air Force Mission, U. S. Military 
Group, USAID (civic action), and U. S. Army Mission. These 
pamphlets are being distributed throughout the country by the 
above-mentioned organizations. 

8 ■ ITEMS OF SPECIAL INTEREST : None . 

9 . PROBLEM AREAS : None . 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



1 . 


PROJECT: #CA-10-F 






2. 


NAME OF PROJECT: 


Civic Action 


Bulletin. • 


3. 


DATE PROJECT STARTED: 15 January 1964. ; 


4. . 


ESTIMATED DATE OF 


COMPLETION: 


Continuous . 



5. DESCRIPTION OF PROJECT : A monthly bulletin will be 

prepared by. the newly organized Information and Education sec- 
tion within the Bolivian Armed Forces. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 officer,,! NCO. (MTT Advisors). 

b. (Host Country) Military: 2 officers and 2 EM. 

c. (Host Country) Civilian: 2 (writer and illustrator). 

7. PROGRESS SINCE LAST REPORT : Even though the I & E 

section’s locale is not ready for the installation of equip- 
ment, the Section is operational and has prepared the first, 
monthly bulletin by providing funds; for the printing of the 
pamphlet commercially. This pamphlet is scheduled fpr dissemina- 
tion by the end of August. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



1 . 


PROJECT #CA-10-G 




2. 


NAME OF PROJECT.: Civic 


Action Photographic Files. 


3. 


DATE PROJECT STARTED: 


15 January 1964. 


4. 


ESTIMATED DATE OF COMPLETION: Continuous. 


5. 


DESCRIPTION OF PROJECT: 


A. complete file of photo- 



graphs on all civic action projects is maintained by the 
Mission Civic Action Officer. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 2 officers and 1 NCO (Mission 

Information officer and MTT Advisors). 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Collection of photo- 

graphs continues, mainly from personal sources, and with the 
cooperation of USIS for development purposes. 

8. ITEMS OF SPECIAL INTEREST : Photographs have been 

used in civic action news releases and publications. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES) , dated 14 October 1964 



1. PROJECT #CA-10-J 

2. NAME OF PROJECT : Civic Action Movie. 

3. DATE PROJECT STARTED : 15 June 1964. 

4. ESTIMATED DATE OF COMPLETION : 30 September 1964. 

5. DESCRIPTION OF PROJECT : A movie will be produced 

depicting the role of the HCM in the economic development of 
the country through civic action projects. This movie will 
be distributed and shown in commercial theaters throughout 
the country. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 4 

b. (Host Country) Military: 2 

c. (Host Country) Civilian: 4 

7. PROGRESS SINCE LAST REPORT : Original script has been 

revised and expanded and final script has been approved. An 
itinerary has been made showing the days that will be spent at 
each different location while filming, and the days required for 
traveling. The total filming period i‘s estimated at 17 days. 
Personnel and equipment allowances have been submitted and 
coordination is being made with the Air Mission and Bolivian 

Air Force for transportation purposes. Military and Host Country 
civilian and military coordinators have been appointed. 

8. ITEMS OF SPECIAL INTEREST : A number of Bolivian sol- 

diers will be shown in this film working together with the 
people on t the construction of civic action projects. The 
number of soldiers will be determined as required. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-10-G 

2. NAME OF PROJECT : Civic Action Photographic Files. 

3. DATE PROJECT STARTED : 15 January 1964. 

4. ESTIMATED DATE OF COMPLETION : Continuous. 

5. DESCRIPTION OF PROJECT : A complete file of photo- 

graphs on all civic action projects is maintained by the 
Mission Civic Action Officer. 

6. NUMBERS OF PERSONNEL EMPLOYED: 



a. U. S. Military: 2 officers and 1 NCO (Mission 

Information officer and MTT Advisors). 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Collection of photo- 

graphs continues, mainly from personal sources, and with the 
cooperation of USIS for development purposes. 

8. ITEMS OF SPECIAL INTEREST : Photographs have been 

used in civic action news releases and publications. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, ‘SC(ES)-, dated 14 October - 1964 

1. PROJECT #CA- 10- J '••*> ' 

2. NAME OF PROJECT : Civic Action Movie. 

3. DATE PROJECT STARTED : 15 June 1964. 

4. ESTIMATED DATE OF COMPLETION : 30 September 1964. 

5. DESCRIPTION OF PROJECT : A movie will be produced 

depicting the role of the HCM in the economic development of 
the country through civic action projects. This movie Will 
be distributed and shown in commercial theaters throughout 
the country. - 

6. NUMBERS OF PERSONNEL EMPLOYED : : 

a. U. S. Military: 4 

b. (Host Country) Military: 2 

c. (Host Country) Civilian: 4 

7. PROGRESS SINCE LAST REPORT : Original script has been 

revised and expanded and final sdript has been approved. An 
itinerary has been made showing the days that will be spent at 
each different location while filming, and the days required for 
traveling. The total filming period is estimated at 17 days. 
Personnel and equipment allowances have been submitted and 
coordination is being made with the Air Mission and Bolivian 

Air Force for transportation purposes. Military and Host Country 
civilian and military coordinators have been appointed. 

8. ITEMS OF SPECIAL INTEREST : A number of Bolivian sol- 

diers will be shown in this film working together with the 
people on the construction of civic action projects. The 
number of soldiers will be determined as required. 

9. PROBLEM AREAS: None. 
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ihclosure 1 -Bolivia, Section III to USSOUTHCOM letter, Subject 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1 * PROJECT #ca-to-c 

2. NAME OF PROJECT : Language Training Sets. 

3. DATE PROJECT STARTED : Planned for 1964. 

4. ESTIMATED DATE OF COMPLETION ; Continuous. 

5. DESCRIPTION OF PROJECT : 

6. NUMBERS- OF PERSONNEL EMPLOYED :- Pending, 

a. U. S. Military: None. 



b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : This project is held ik\ 

abeyance pending 'the completion of area studies for geographic 
implementation and the final organization of the Armed Forcefe 
I & E section to gain' additional experience factors for. such- a 
program. 

8. ITEMS OF SPECIAL INTEREST : None. 

9 . PROBLEM' AREAS; None . 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-10-H 

2. NAME OF PROJECT : Military Bands and Choral Groups. 

3. DATE PROJECT STARTED : Planned for' 1965. 

4. ESTIMATED DATE OF COMPLETION : Continuous.' 

5. DESCRIPTION OF PROJECT : Organize local bands and choral 

groups within the various military establishments to play at 
public events near the camps. 

6. NUMBERS OF PERSONNEL EMPLOYED : 

a. U. S. Military: 1 Military Advisor. 

b. (Host Country) Military: All military units. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Planned for 1965. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia* Section III to USSOUTHCOM letter, Subject 
Civic Action Proj ects Report, SC (ES), dated 14 October 1064 

1. PROJECT #CA-10-I 

2. NAME OF PROJECT: Military. Sports.. 

3. DATE PROJECT STARTED: Planned .for 1965.' ' 

4. ESTIMATED DATE OF COMPLETION: Continuous. 

5. DESCRIPTION. OF PROJECT: Organize athletic teams to 

compete in public competition. 

6. NUMBERS OF PERSONNEL EMPLOYED: 

a. U. S. Military:- 1 Military Advisor. 

b. (Host Country) Military: All military units.. 

c. (Host Country) Civilian: .None, 

7. PROGRESS SINCE LAST REPORT; Planned for 1965. 

8. ITEMS OF SPECIAL INTEREST.: None. 

9. PROBLEM AREAS: None. . 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-I0-K 

2. NAME OF PROJECT : CiVic Action Committee Pamphlets. 

3. DATE PROJECT STARTED : Planned for 1965. 

4. ESTIMATED DATE OF COMPLETION : Continuous. : 

5. DESCRIPTION OF PROJECT : To publish an information 

pamphlet "Accion Civica Informa" for HC distribution. These 
pamphlets will relate the activities of the various community 
civic action committees with the purpose of initiating a com- 
petitive spirit between the committees in instituting additional 
aggressive projects in community development. A secondary objec- 
tive will be to create an incentive in peripheral communities to 
organize similar committees. 

6. NUMBERS OF PERSONNEL EMPLOYED : Pending. 

a. U. S. Military; None. 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Planned for 1965. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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Inclosure 1 - Bolivia, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECT #CA-11-A 

2. NAME OF PROJECT : Customs Houses. 

3. DATE PROJECT STARTED : Not started. 

4. ESTIMATED DATE OF COMPLETION : Unknown. 

5. DESCRIPTION OF PROJECT : To construct permanent customs 

houses along the frontiers of Bolivia. 

6. NUMBERS OF PERSONNEL EMPLOYED : To be determined. 

a. U. S. Military: None. 

b. (Host Country) Military: None. 

c. (Host Country) Civilian: None. 

7. PROGRESS SINCE LAST REPORT : Initial report: although 

this project has been proposed, no concrete plans have been made. 

8. ITEMS OF SPECIAL INTEREST : None. 

9. PROBLEM AREAS: None. 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 2 - BRAZIL 





Inclosure 2 - Brazil, Section III, to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 



1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U,S. GOVERNMENT" Age^T T" ~ 

a. Army 

(1) First Engineer Construction Group, Northeast 

Braz il . 

(a) The Brazilian Army has traditionally 
provided construction units to work exclusively on public works. 
In the Northeast, the 1st Engineer Construction Group, consisting 
of four construction battalions, a service battalion, and a ' 
group headquarters, has been engaged for many years in the con- 
struction of highways, railroads, dams and catch basins, irriga- 
tion works, municipal water supply systems, well digging projects 
and on several occasions, large scale disaster relief operations. 
Elements of the group are presently located as follows: 



Unit 



Place 



1st Engineer Construction Group Headquarters Joao Pessoa,Paraiba 
Service Bn., 1st Engineer Construction Group Campina Grande, 

Paraiba 

1st Engr Cons Bn, 1st Engr Cons Group CaicoRio Grande 

do Norte 



2nd Engr Cons Bn, 1st Engr Cons Group 

3rd Engr Cons Bn, 1st Engr Cons Group 

4th Engr Cons Bn, 1st Engr Cons Group 



Teresina, Piaui 
Natal, Rio Grande 
do Norte 
Crateus, Ceara 



(b) Military strength is supplemented by 
local civilian labor, varying from about 3000 to an all time 
high of about 20,000 depending on workload and climatic condi*^ 
tions. In addition to its construction mission which at present 
is mainly highway building, this group conducts a social as- 
sistance program for civilians in the following fields: 



1. Health and hospitalization. 

2 . Literacy. 

3 _. Food supplements. 



Transportation. 



4, 
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5_. Vocational training. 

Equipment to modernize and expand the capabilities of the 1st 
Engineer Group was first programmed in FY 1962. USAID support 
for this project is being received. In FY 1963 U.S, AID Brazil 
budgeted one million dollars of one time dollar grant Irunds to 
support the construction of a 71 kilometer section of route BRll. 
2° far , $60,000 of these funds have been expended (FY 1964) for 
engineering studies and it is expected that the remainder will be 
obligated and- expended for material and equipment during FY 1965 
and 1966. The project thus far has been delayed periodically by 
adverse weather conditions but ’it is expected that construction.; 
will continue at a reasonable rate once initial’ technical dif- 
ficulties are overcome. 

(2) Engineer Construction Battalions, Southern : : 
Brazil. ' ' J 

(a) In Southern Brazil the Brazilian Army 
supports four Engineer Construction Battalions whose missions 
are exclusively in the fields of public works. These units are 
generally organized along comparable U.S. TO&E’s for heavy con- ' 
struction battalions, World War II type. The principal activity ' 
of these units at present is construction of the main southern 
railroad trunk line (Tronco Principal Sul) which will shorten 
and improve the present antiquated railroad linking the indus- 
trial-commercial complex of Sao Paulo with the industrial- • 
agricultural areas of the south and Porto Alegre. The Army’s ’ 
mission consists of the construction of 622 kilometers of this 
line plus ancillary facilities to include: station and freight 

houses, signalling devices and rail communications, maintenance 
installations, and housing for maintenance and operator person- 
nel. During recent years work on this key rail line has pro- 
ceeded slowly due to insufficient financing. However, this 
large' project reportedly has been given a high priority for 
more adequate financing by the Government of Brazil, The 
operating procedures for these battalions are identical to those 
in the northeast, including social assistance and educational 
programs. Location of these battalions is as follows: 

Unit • ; Place 

1st Railway Construction Battalion Bento Goncalves, 

Rio grande do Sul 

2nd Railway Construction Battalion Rio Negro, Parana 

2 
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Unit Place 

Lajes, Santa 
Catarina 
Vacaria,. Rio 
Grande do Sul 

(b) Each battalion includes approximately 
40 officers, 800 enlisted men, and from 800 to 1,500 civilian 
employees, depending on workload, 

(c) Although no WAP equipment has been 
delivered to these units, first equipment was programmed in FY 
1964 and it is anticipated that deliveries will start during 
the next fiscal quarter. 

(3). Military Engineering Institute (Instituto 
Militar .de Engenharia) . 

(a) Located in Rio de Janeiro, this academic 
engineering school and research facility is under the primary 
jurisdiction of the Ministry of War, although some support is 
derived from th.e Ministry of Education and Culture, the National 
Commission for Nuclear Energy, and the Superior Council for 
Institute Planning. 

(b) The functions of the Institute are: 

1. To initiate and perform scientific 
research, both basic and applicatory, with priority given to 
subjects vital to national security, 

2 . To offer science-engineering educa- 
tion to both military and civilian students, through up-to-date 
courses of a high professional level. 

3. To collaborate in technical- 
scientific activities of the other Brazilian Armed Forces and 
civilian organizations for the primary purpose of stimulating 
industry development important to national security. 

4. : To execute experiments, tests and 
analysis on equipments) products and materials. 



2nd Highway Construction Battalion 
3rd Highway Construction Battalion 
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_5, To collaborate with all agencies 
charged with industrial, technical, and scientific mobilization 
of the nation. 

6_. To promote congresses of a tech- 
nical-scientific nature and to participate in similar activities 
of other institutions. 

(c) The Institute has the following ■ academic 
departments: civil engineering, electrical engineering, physics 

and mathematics, geodesy and topography, humanities, mechanical 
engineering, metallurgy, chemistry, and communications. Addi- 
tionally, there is a post-graduate level consisting of 3 depart- 
ments: electronics, automotive engineering, and nuclear engine- 

ering. 



(d) Brazilian Amy and Air Force officers 
who enter the Institute are graduates of, the Military and Air 
Academy, respectively. These officers matriculate in one of the 
professional engineering fields listed above and pursue a three 
year course of instruction. Civilian students are generally 
secondary school graduates who spend 2 years in a basic pre- 
engineering course before enrolling in the Institute's profes- : 
sional 3 year curriculum, for a total of 5 years. 

(e) Although academic degrees comparable to 
those offered at US universities are not granted, military 
students who complete the 3 year course and civilian students 
who complete the 5 year cycle ( pre-engineering and 3 year 
courses) have the equivalent of a strong BA degree, with some 
credits toward a more advanced degree. Those who complete the 
graduate courses of 1 year duration have the equivalent of a 
strong MA degree, with certain credits applicable toward a PhD. 

(f) The Institute also offers technical 

courses periodically for sergeants and enlisted men. The 
sergeants' course is of 6 months duration; the EM course of 
12 months duration. ) 

(g) Enrollment in the Institute is rising 
rapidly due to the fact that at the present time all graduates 
of the Military Academy who enter technical branches must at- 
tend the Institute after an initial tour with troop units. It 
is estimated that 82 officers, 26 civilians, and 60 enlisted 
men will graduate from the Institute in 1964. Reportedly, 
maximum total Institute enrollment in all categories will reach 
660 during the next 3-4 years. 
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(h) As in the case of the Military Colleges 
(ref Section I, la(2)) the Brazilian Army through the Ministry of 
War is performing a vital civic action mission in the operation 
of the Military Engineering Institute. Much of the Institute’s 
budget, and its staff and faculty who are the main military 
personnel, are provided by the Ministry of War. Significantly, 
civilian students -comprise approximately one third of the en- 
rollment in the officer-civilian engineering program. Many of 
these civilian graduates seek employment in private industry. 

(i) US Army Element, JBUSMC with USAID as- 
sistance has furnished technical books to the Institute. 

b. Navy . The following are corrections and additions 
to items reported in inclosure 3, Brazil to USSOUTHCOM letter, 
Subject: "Civic Action Projects Report (U)", SC(ES) dated 3 De- 

cember 1963. 

(1) Delete last two sentences and add: 



A billet exists for a full-time U.S. Naval 
officer advisor to the Institute. It is vacant at present due 
to delays in acquiring a fully qualified officer. MAP funds are 
utilized in obtaining equipment not available in Brazil and, 
during FY 1965, for the services of a U.S. civilian scientific 
consultant, 



Service , 
casts . 



(3) (NEW ITEM) Brazilian Navy Oceanographic 
The Service provides the following: 

(a) Meteorological observations and fore- 



(b) Geomagnetic recordings. 

(c) Ocean current observations. 

(d) Soundings. 

(e) Plankton and bottom recording. 



( f ) Water temperature gradient recording. 
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(g) Coast, harbor, and river surveys. 

(h) Production and distribution of nautical 
charts and publications. 

(i) Maintenance of aids to navigation. 

MAP assistance to the Service commenced in FY 1964 and is planned 
for several years in the future. These funds are primarily 
utilized for buying U.S. equipment needed by the Service. 

(4) (NEW ITEM) U.S. AID Washington on 28 July 
1964 approved loan of $200,000 equivalent" local currency of U.S. 
PL480 funds' to be used by Brazilian Navy to rehabilitate two 
floating clrydocks to be loaned by U.S. Navy. These drydocks will 
be used to .augment ships repair facilities of naval bases in 
Belem and Natal where Brazilian Navy conducts repair of com- 
mercial vessels of fishing and coastal steamer fleets. Funds 
have been budgeted for FY 1965 but not yet obligated . 

c. Air Force . 

(1) Air traffic control is under the BAF Director 
of Air Routes at Santos Dumont Airport in Rio de Janeiro. 

Operators are civilians and military trained in-country. U.S. 
personnel from FAA and AID work with the BAF Air Routes personnel 
and some navigational aids are U.S. furnished. The Civil Avia- 
tion Assistance Project has received funding and technical as- 
sistance under USAID Civil Aviation Assistance Group, Brazil 
since 1955. The project completed on 30 June 1964 with a total 
expenditure by the U.S. over the ten-year period of $2,736,000 

in dollar grants for equipment and technical assistance. The 
Brazilians contribution during the same period was an estimated 
1,500,000 in local currency. The U.S. portion of the project was 
responsible for the installation of 3 instrument landing systems, 
one each 'at Rio, Porto Alegre and Brasilia; 3 approach light, sys- 
tems, one each at Rio, Porto Alegre and Sao Paulo; 2 airport 
surveillance radar installations at Rio and Sao Paulo and 7 VHF 
omni-directional range (VOR), one each at Rio, Itaipuassu, 
Curitiba, Sao Paulo, Porto Alegre, Brasilia and Campinas. 

(2) These are the first of 38 high priority V0R T s 
recommended by a CAAG study in 1961 - with plan for mulated for 19 
to be provided by the U.S. and 19 by GOB. At the phase-out of AID 
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project, BAF had installations at Belem, Recife, Manaus, Rio 
and Salvador operational. Six additional units purchased by the 
BAF have just been received and are being tested prior to be 
readied for installation, to be completed by the end of FY 1965. 
Four VOR’s have been programmed in FY 1964 MAP in order to 
maintain time phased planning requirements. Receipt of these 
units in-country is not expected prior to FY 1966. 

2. PROJECTS FUNDED OR SUPPORTED BY 3RD COUNTRIES, OR 
INTERNATIONAL AGENCIES (Show type of Support , and by what 
country or agency). 

a. Army - negative. 

b. Navy 

(2) (NEW ITEM) The Hydrographic Service and the 
Naval Research Institute are, with some financial assistance ; 
from the U.S. , in process of constructing a seismographic 
station in the vicinity of Natal and another on the Island of 
Trinidad. Appropriate U.S. agencies will be provided the in- 
formation obtained. 

c. Air Force - negative. 

3. PROPOSED PROJECTS (show proposed support, and by what 
country or agency). 



a. U.S. Funded . 

(1) Army . Worthwhile projects exist in these 
areas but must remain under consideration in view of priorities 
and funding. 

(2) Navy . 

(d) (NEW ITEM) USAID has under considera- 
tion well drilling projects to be aided by Navy Seabee Technical 
Assistance Teams (STATS). The STATS personnel would be used to 
train Brazilian crews. Purpose of the project is to improve 
water supply in areas of Brazil where water shortages seriously 
hamper economic development. 

(e) (NEW ITEM) USAID is considering the use 
of STATS to assist in Food for Peace volunteer community develop- 
ment projects. The STATS would be used as advisors to help 
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selected Brazilian rural communities improve their facilities, 
i.e., improve roads, water supply, power supply, etc. 

(3) Air Force - negative. 

b. 3rd Country or International Agency Funded . 

(1) Army - negative. 

(2) Navy - negative. 

(3) Air Force - negative. 

4. REMARKS - none. 

NOTE : Information on USAID funding of Brazil Civic Action 

Projects requested by OSD in Defense message 976959 of 8 
July 1964, is included where applicable in project descrip- 
tions in the body of the report. Underlined portions refer. 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 3 - CHILE 




Inclosure 3 - Chile, Section III to US.SQUTHCOM letter. Subject: 
Civic Action Projects Report, SC(RS) , dated 14 October 1964 , 

1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U, S, GOVIMeM AbENC? ; ” '' “ 

a, Army . : 

(1) A motion picture and still photography team 
from the U, S, Army Motion Picture Detachment in Panama visited 
Chile to film civic action projects and to cover an officer 
exchange program now in progress. The full cooperation of the 
Chilean Army was obtained, including an escort officer, travel 
to remote • areas j end access to civic action activities. Th§ 
team furnished services of great value to USARMIS and the 
Chilean Army by providing still photographs for publicity and 
good will purposes, and a copy of the raw motion film footage 
taken for use by the Army. The Chilean Army plans to make §n 
information film from this material for release to local 
theaters and television. Parts were used for the President^ 

"State of the Nation" address made in May 1964, Slides and 
color reproductions were also given USARMIS for briefing 
purposes, 

(2) USAID assisted the vocational training pro- 
gram of the Chilean Army by providing surplus tools' and equip- 
ment from available lists. Items valued at approximately $3,000 
were provided and presented to the Service of Technical Cooperation 
of Corfo and a representative of the Chilean Army. lr. another, pro- 
ject , USAID is providing $3,000 for local purchase of needed hand 
tools for presentation directly to the Army. 

(3) MAP-supported units and activities continued 
their participation in projects A-3, A~9, A-10, A- 11, described 
in Section I, as well as selected service schools and units con- 
ducting vocational training of conscripts, 

b, Navy 

(1) N-?7 . Construction of the 100-foot Medical/ 

Dental Ship which was previously reported as scheduled to begin 
April 1964 has been delayed, Mold^loft work has. begun, and the 
keel is scheduled to be layed in August 1964. 

(2) N-9 , The Utility Cargo Ship (Landing Ship 
Medium LSM-type) which was constructed in the United States 
with FY 1963 MAP funds will undergo trials in August 1964 and 
should be delivered to the Chilean Navy in the same month. 
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(3) N-10 . The mobile training team, which was 

supervising the re-construction of the Molo Chacabuco seawall 
in the Talcahuano area, has completed its job and departed. 
Dedication ceremonies, held on 29 July 1964, received much 
favorable publicity. Pertinent newspaper clippings will be 
forwarded as soon as they can be obtained. Attached is the 
only article immediately available on the subject. 

c. Air Force - no change. 

2. PROJECTS RINDED OR SUPPORTED BY THIRD COUNTRIES OR 
INTERNATIONAL AGENCIES! 



Army, Navy, and Air Force - none known. 

3. PROPOSED PROJECTS . 

a. U. S, -Funded . 

(1) Army - no change. 

(2) Navy 

(a) The construction of the second Utility 
Cargo Ship (LSM) mentioned in the previous report has been 
funded. At present it is not known whether it will be con- 
structed in country or in the United States. 

(b) The proposal to install a syncrolift at 
the T&lcahuano shipyard, reported previously as under considera- 
tion, is now undergoing a feasibility study by USAID technicians. 
This lift would have a 1,000-ton lift capacity, which could be 
increased to 4,000 tons. 

(3) Air Force - none. 

b. Third Country or International Agency- Funded . 

None known. 

4. REMARKS . 

a. Army 



2 




Inclos'ure 3 - Chile, Section III to USSOUTHCOM letter, Subject.: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

Progress continues on the programming of the 2nd 
MAP-supported Engineer Battalion. This unit, when it becomes 
operational, will perform similar civic action tasks to the 1st 
Battalion, now in Osorno. 

b. Navy 

(1) In April 1964 the USS Oxford visited Valparaiso. 
During this visit the crew hosted a party for orphans from the 
Hogar de Arturo Prat, an orphanage sponsored by the Chilean 
Navy. A newspaper clipping from El Mercurio dated April 1964 
is attached. 



(2) On 24 April 1964 Commander R, W. Cooil, of 
the U. S. Naval Mission, presented forty dolls to children in 
Villa Alemana in the name of the U. S. Navy. 

c. Air Force - none. 




SECTION III 



OTHER CIVIC ACTION PROJECTS 



INCLOSURE 4 - COLOMBIA 





Inclosure 4 - Colombia , Section III to USSOU'i'HCOM letter. Sub- 
ject: Civic Action Projects Report, SC(ES) , dated 14 Oct 1964;. 

1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER ' 

U, S. GOVERNMENT AGENCY ^ " ■ ' ' 

a. Army 

(1) Tolima Highway 

(a) Progress during period; 10 kilometers 

constructed. Two additional MAP- supported engineer companies 
were committed (total 5 companies). Principal effort is be- 
tween Ataco and Palmira. - 

(b) AID Resources - see Appendix 1. 

(2 ) Literacy Training 

Completed with this report as far as U. S. 
funding is concerned. Now reported under Section I. Total 
U SAID funding was $24,000 (U. S. ) in FY 1964 (see Section I, . » 
la(3)(a)). 

(3) Rural School Construction 

(a) USAID funds were approved for FY 1965 
budget; construction will be by MAP-equipped units. Standard 
plans prepared by civic action MTT were approved. 

(b) AID Resources - see Appendix 2. 

(4) Road Construction (MAP-equipped (unit) 

Funds for material and fuel provided by Host 
Government. Progress during period - 4 kilometers constructed. 

(5) Youth Camp Program (added) 

(a) Project previously reported in Section 
I, 2a. Four pilot camps Were held at MAP-supported units in 
violence-affected areas: Neiva, Tunja, Palmira, and Calarca. 

Two hundred four boys, ages 9 » 15, participated for two weeks. 
Program included conference in Colombian history, government, 
patriotic songs, personal hugiene, and group athletics . Local 
industry , agriculturists ; schools , and churches actively sup- . 
ported the program. USIS provided films, and Peace Corps 
volunteers taught group sports. Cost was borne by USSOUTHCOM 
and amounted to $3,000 (U. S. ). Plans are for 16 additional 
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encampments this year to : be funded by AID and U6SQUTHC0M. Host 
Government bears all administrative costs. 

(b) AIR Resources - see Appendix 3. 



b. Navy 



(1 ) Amazona - Putumayo Patrols 

Added feature of, floating health center. ■ 
On one patrol of 1,600 miles, the Navy provided a doctor and 
a dentist. MAP-funded dispensary and dental equipment are 
used. Follow-on AID-funded-drugs are included in Section II, 
Health Centers * 

(2 ) Magdalena River Patrols 

GUnboats and one 1 river transport continue 1 
to provide medical supplies and services , engineering advice ' 
and service, and transportation to inhabitants along some 600 
miles of navigable waters upstream from Barranquilla . Portable 
dispensary and dental equipment (MAP), are employed in civic 
action projects. Follow-on USAID-funded drugs are included 
in Section li ., • Health Centers. \ . '• 

(3) . Meta River Patrols . , - ; ' 



Provides medical supplies, services, and 
evacuation to the hospital in Orocue which has been provided 
by MAP-funded dispensary,, equipment, and a, jeep ambulance. 
Follow-on drugs, USAID-funded, are included in Section II, 
Health Centers . : 



Dock 



(4) Cartagena Naval Shipyard and Floating Dry 
Continues to receive MAP follow-on parts. 



(5) Leguizamo Naval Hospital 

Patients from Colombia, Peru, and Ecuador 
were treated. Follow-on drugs > funded by USAID, are included 
in Section II, Health Centers ; MAP support will be limited to 
MTT contact and spare . parts, for jeep- ambulance. 
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• ; (6) Leticia Hospital ; 

FY 1965 MAP program includes funds for surgical 
and other hospital equipment. Follow-on spare parts for jeep- 
ambulance will he provided by. MAP, . USA I funded follow-on drugs 
are included in Section II, Health Centers, In May, the Chief 
USNMIS, accompanied by the acting U, S. Ambassador to Colombia 
and the Colombian Minister of Government, visited the site. As 
a result, the Minister assigned an action officer to .Leticia and 
is considering requesting Peace Corps volunteers USN Medical MTT 
(i officer) worked with local medical personnel. Primary field of 
interest was tropical disease and preparation of the initial list 
of equipment for the hospital. 

(7) Marine Recruit Training Center, Cartagena 

Now reported under Section I, lb.-, ;i ., ..... • 
c. Air Force . ; 

... .. (1) SATENA ..... .. y 

(a) Project has been determined to bq, USA.^Dr 
supported; therefore, all MAP assistance has been withdrawn 
from the project. 

(b) Two C-^54 aircraft contained in the AID-C 
FY 1964 program have been designated by member. "These aircraft 
are presently operational in the USAF. Caribbean area and are to 
be transferred as is. This, is a windfall for AID-C anc SATENA., 
as the aircraft, will be available for immediate use without 
rehabilitation cost. 

(c) AID Resources - see Appendix 4. 

(2) literacy Training Program < " 7y 

Now reported in Section I, lc., 

2. PROJECTS FUNDED OR SUPPORTED BY THIRD COUNTRIES OR 
INTERNATIONAL AGENCJ55T : ' ' ' “ * ' * 

a. German and French manufacturers ; have donated 
equipment to SENA (Servicic Educativo Nacional ) whose facilities 
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are used to provide in-serviqfe training to ' conscripts prior to 
their release to civilian life. 

(b) UN- sponsored projects operate in country 
and often parallel Armed Forces civic action. . v*;:?- : • 

5. PROPOSED PROJECTS . ; ' /' ~ ■ ' : 

a. Buenaventura Ship Repair Facility 

USAID funding was not approved for FY 1965. ; ‘ ;■ 

Project dropped as of this report. • ! > 

b. Cartagena Naval Shipyard 

USAID funding under civic action was not approved. 
Project dropped of this report. 

c . Rodent Control ; : 

Request for USAID funding in FY 1965 was not ap- 
proved. USN MTT (MAP) was scheduled to £rain teams if funding 
had been approved. ; : 

d. Intern-Resident Program (added) •• 

■ V ■■ A 7-year plan designed to stimulate the inter- 

resident program at the Hospital Militar by increasing: the pay 
for this group. During the entire period, individuals will ■ if- 
hold commissions in the Army. One-half of the resident training 
period will be spent out at a health center or a unit to reduce 
serious shortage of medical personnel (Section II, Annex C) . As 
planned, the project will provide for a total of 120 graduate 
physicians, 30 from, each 4-year cycle. Cost estimate is $1,026,000 
in peso equivalents for the period. The plan is under study by AID- 
C at this time. '.'..Jc l.V. b,. . ■ ......hi ■■ ; 

4. REMARKS . : 

, None. \ 7 \ 1 . 
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; -TOLIMA HIGHWAY 
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/. '• RURAL SCHOOLS 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 5 - COSTA RICA 





Inclosure 5 - Costa Rica, Section III to USSOUTHCQM letter, 
Subject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 



1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID. OR OTHER 
U . ■ S . GOVERNMENT AGENCY (other than those reported in Section 

ITT. 

a. Army (Guardia Civil) - negative. 

( Note : While not a civic action project in the 

strict sense of the word, USAID is funding the work of the Sea 
Bee Unit in the Cartago area.) 

2. PROJECTS FUNDED OR SUPPORTED BY THIRD COUNTRIES OR 
INTERNATIONAL AGENCIES 

a. Army (Guardia Civil) - negative. 

b. Navy - negative. 

c ’ Air Force - negative. 

3. PROPOSED PROJECTS . 

a. No change. 

b. Third Country or International Agency - negative. 

4. REMARKS . 

A negative report is submitted in response to OSD 
Unclassified message DEF 976959, which requested AID data re- 
lated to civic action projects. 




SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 6 - DOMINICAN REPUBLIC 





Jnelpsure 6 Dominican Republic, Section IIJ to USSOUTHCOM 
letter, Subject! Civic Action Projects Report, SC(ES), 
dated 14 October 1964 ■■■■"'" 1 V: 

1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U. S, GOVERNMENT' AGENCY : ' 

a, Army 

(1) Road Construction and Improvement Project - r ; 

, . . -WM-'U-t.' -■.-•U- K 1 " ,■■■.' ..F '-'.'...I . . • 

(a) Name of project ■* same. ■" 

(b) .Date project started - project agreement 
number 517-11^310^041 in the amount of $83,000 was signed by 
appropriate Host Country and U. S,. officials on 25 June 1964 
and is effective until 31 December 1965. Construction will 
start as soon as the Ministry of Public Works designates 
priority sites to the Army Civic Action Engineer Battalion. 

(c) Estimated, date of completion - ! -31\ > 

December 1965, 

(d) Description Of project « construction 
of at least 120 kilometers of 2 .-way , flexible surface farnwto- 
market roads in 8 « 12 kilometer segments . These roads will 
serve as connecting' links between presently inaccessible farm 
areas and existing primary road net, 

(e) Number of U. S. personnel - 

1. U, S. Military - 4 

2 . Host Country Military 132 

3. Host Country Civilian - unknown, 

(f ) Progress since last report - not applicable. 

(g) Item of special interest the signing of 
the. aforementioned projects received newspaper, radio, TV, and 
newsreel coverage • 

(h) Problem areas - a contracting officer, 
essential to administering approved funds, is .neither assigned 
to th,e U, S, Army element nor available through USAID. A MATP 
deviation recently submitted by tne U. S, Army element to cover 
the cost of a 1-man MTT to serve in this capacity for six months 
was disapproved by ODMA. This office is now negotiating with 
USAID in an effort to have them finance the cost for said MTT. 



Inclosure 6 - Dominican Republic, Section III to USSOUTHCOM . 3 . i; 
letter, Subject: Civic Action Projects Report, SC(ES) , 

dated 14 October 1964 , . ' ■ , ■ 

(2) School Construction 

(a) Name of project - same." ' 

(b) Date project started - project agreement 
number 517-12-640-039 in the amount of $150,000 was signed by 
appropriate Host Country and U. S', officials on 25 June 1964 
and is effective until .31 December 1965. Construction will 
start as soon as Ministry of Education designates sites to 

the Army Civic Action Engineer Battalion. 

(c) Estimated date of completion - 31 

December 1965. .. . , 

.. . rv (d) Description of project - construction 

of at least 10 4-6 classroom schools with dining halls, water 
supply, and latrines. 

(e) Number of personnel - 
1. U. S. personnel - 4 

M -, ,.,, 2. Host Country Military -. 132 .. ov -j 

_3 . Host Country Civilian - unknown 

(f) Progress since last report - not applicable. 

* 

(g) Items of special interest - see Section III, 
paragraph la(l)(g). 

(h) Problem areas - see Section III, paragraph 

la(l)(h). 

b. Navy 

(1) Hydrographic Ship 

(a) Name of project - same. 

(b) Date project started - 1 June 1963. 

(c) Estimated, date of completion - this,, 
project is a continuing service and MAP -support is anticipated 

V. • 2 V- . 




Inclosure 6 - Dominican Republic, ^Section III to USSOUTHCOM 
letter, Subject: Givlc ; AGtidft Projects- Report^ SC ; f ,j 

dated 14 October 1964 r " ‘ ■ r - s ; ■ 

1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U> S. GOVERNMENT AGENCY^ ‘ 



a. Army 



(1) Road Construction and Improvement Project ,; - t; • 



(a) Name of project - dame. 

(b) Date project started - project agreement 

number 517-11-310-041 in the amount of $83,000 was signed by 
appropriate Host Country and U. S. officials on 25 June 1964 . 

and is effective until 31 December 1965. Construction : Wi'Il ;1 ' ; 
start as soon as the Ministry of Public Works designates 
priority sites to the Army Civic Action Engineer Battalion. 



December 1965. 



Estimated date of completion - '31 ‘ 



(d) Description of project - construction 
of at least 120 kilometers of 2-way , flexible surface farm-to- 
market roads in 8 - 12 kilometer segments. These roads will 
serve as connecting links between presently inaccessible farm 
areas and existing primary road net. 

(e) Number of U. S. personnel - 
1. U. S. Military - 4 



2. Host Country Military - 132 ; ' ' - ■ • 

3. Host Country Civilian - unknown. 

(f) Progress since last report - not applicable. 

(g) Item of special interest - the signing .of 
the aforementioned projects received newspaper, radio, TV, and 
newsreel coverage. 



(h) Problem areas - a contracting officer, 
essential to administering approved funds, is:, neither assigned 
to the XL S. Army element nor available through USAID. A MATP 
deviation recently submitted by the U. S. Army element to cover 
the cost of a 1-man MTT to serve in this capacity for six' months 
was disapproved by 0DMA. This office is now negotiating with 
USAID in an effort to have them finance the cost for said MTT, 



Inclosure 6 - Dominican Republic, Section III -to USSOUTHCQM \ 
letter, Subject: Civic Action Projects Report , 'SC(ES), . . < 

dated 14 October 1964 ,!■■■<. ■ 

(2) School Construction 

(a) Name of project - same.' 

(b) Date project started - project agreement 
number 517-12-6,40-039 in the amount of $150,000 was signed by 
appropriate Host Country and U. S. officials on 25 June 1964 
and is effective until 31 December 1965. Construction will 
start as soon as Ministry of Education designates sites to 

,t ; he Army Civic Action Engineer Battalion. 

(c) Estimated date of completion - 31 

December 1965. - . , 

; (d) Description of project - construction, 

of at least 10 4-6 classroom schools with dining halls, water 
supply, and . latrines . 

(e) Number of personnel - 

. . , r 1.' U. S. personnel - 4 . < . t . 

:rr; 2. Host Country Military - 132 •• 

3. Host Country Civilian - unknown 

(f) Progress since last report - not applicable 

(g) Items of special interest - see Section III 
paragraph la(l)(g), 

(h) Problem areas - see Section III, paragraph 

la(l)(h). 

b. Navy 

...... , * 

(1) Hydrographic Ship , •• . 

(a) Name of project - same. 

(b) Date project started - 1 June 1963 . 

(c) Estimated date of completion - this 
project is a continuing service.. and MAP support, is anticipated, 




Inclosure 6 - Dominican Republic, Section III to USSOUTHCOM 
letter, Subject: Civic Action Projects Report, SC(ES), 

dated 14 October 1964 

throughout the plan years . 

(d) Description of project - the Hydrographic 
Ship, organic to the Dominican Navy, is a MAP- supported MAP ele- 
ment. Its purpose is to supply data for updating navigational 
charts, e.g. contour findings, bottom sampling, depths, currents, 
tides, etc. for use by international shipping. 

(e) Number of personnel - 

1. U. S. Military - 1 

2. Host Country Military - 24 

_3 . Host Country Civilian - none. 

(f) Progress since last report - approxi- 
mately 75% of the FY 1965 programmed equipment has been 
received, is installed, and is being utilized to increase 
the capability of this unit. 

(g) Problem areas - none, 
c. Air Force - none. 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 7 - ECUADOR 





Inclosure 7 - Ecuador, Section III to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

1. PROJECTS.. FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U. s. GOVERNMENT AGENCY : ' 

a. Army 

(1) A MAP-supported engineer company (1st Co, 

3rd Engr 3n) is constructing 38 kilometers of new mountainous 
road from Papallacta to Baeza. Financial support for the pur- 
chase of fnarerials is being provided by the local government ; 

The unit is MAP-supported with equipment, spare parts, and tech- 
nical advice and assistance. The project was started in 15 Feb 
1961 and the completion date is still unknown. Heavy rains dur- 
ing this period and poor maintenance of equipment are the major 
problem areas . 

(2) A MAP- supported engineer company ( 3rd Co , • 

3rd Engr Bn) is constructing 63 kilometers of road from GUaranda 
to CalUma which will provide the Sierra with another access route 
to the coastal area. Financial support for the purchase of mate- 
rials is being provided by the local government. This project : 
was started in June 1962, and the completion date is still un- 
known, . h.The l^p support furnished to this unit and the problems 
are the same as stated in la(l) above. 

(3) A MAP- supported engineer unit (part of 2nd Co, 
3rd Engr Bn) is constructing 30 kilometers of new road from the 
extension of the Mocha civic action road project to the city of 
Riobamba . This project was started in April 1963 and the com- 
pletion date is unknown. The completion date for projects - 
financed by the local government cannot be determined because 
work is performed on the projects as funds are made available. 

A total of 8 kilometers of road has been prepared for surfacing, 
and an additional 3 kilometers of pilot road has been completed 
to date. The MAP support furnished to this unit and the problem 
areas are the same as stated in la(l) above. ' 

(4) Town Plan Program - in coordination with U. S. 
and Ecuadorean civic action groups , USAID is cqntinuing to deve- 
lop a Town Plan Program. Since the last report, plans have been 
prepared for two additional towns (Riobamba and Pelileo) . These 
plans are expansions of existing civic action program, or in 
coordination with proposed civic action projects . 

(5) Latacunga Vocational School - USAID continues 
to furnish technical assistance and provide equipment in support 
of this vocational school. A second class of students has started 




Inclosure 7 - Ecuador , Section III to USSOUTHCQM letter, Sub-, 
ject: Civic Action Projects Report, SC(ES) , dated, 14 Oct 1964 : 

the 1-year course of instruction. The school is favorably 
received and the conscripts return to civil; life with a trade 
skill necessary for the development of the country. ' ’ 




(1) A self-propelled water barge (YW), leased 

by the Ecuadorean Navy but MAP- supported, is still being used 
to deliver potable water , to the arid coastal towns., During 
this reporting period, the, YW made three trips, consisting of 
one trip r to Isla de Plata, one trip to Salinas, and one trip 
to Santa Cruz. • , , . .. 

(2) The Naval Shipyard and floating dry d.ock, 
located in Guayaquil, are MAP-supported. Thw two combined 
employ an average of 65 civilians; however, up to 120 addi- 
tional workers are hired whenever a ship is in dock for repairs. 
During this reporting period, one civilian-owned ship was re- 
paired by these installations. The in- country overhaul of the 
Ecuadorean Navy PCE was completed on 25 May 1964. 

, : 2. PROJECTS FUNDED: OR SUPPORTED BY THIRD COUNTRIES OR 
INTERNATIONAL AGENCIES. ! ' ' “ ” ■ 



a. Third Country Support 

(1) West Germany has shown an interest in the develop- 

ment of new agricultural areas to include the construction, of feeder 
roads , colonizations , and technical assistance in the agricultural 
fields. West German technicians have visited Santo Domingo and 
areas in the Oriente to prepare plans to, be submitted to their 
government . ' . . 

(2) West Germany has also indicated an interest in 
assisting Ecuadorean military through the operation of Maintenance 
Technical Schools for vehicles and equipment. 

(3) Israel has provided technical assistance in 
agriculture and irrigation, including sending to pcuador, under 
the leadership of Major Joseph Arad, Israeli Army, four experts 
in agronomy and ground water resources. A training program for 
selected members of the Armed Forces, presumably in the same 
fields, was offered and is under active consideration by the 
General Staff. The four experts are currently working in the 




Inclosure 7 - Ecuador, Section III to USSQUTHCQM letter, Sub- . 
ject : Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

Manabi area and plans have been formalized for additional 
assistance. The Minister of Defense recently completed a j 
tour of Israel to observe agricultural methods and irrigation:. 

b. International Agency Activities 

(!) United Nations organizations in Ecuador are 
relatively large and active. Many of their projects are in the 
same or related fields in which civic action is involved. 

(2) 'Linguistic Institute - the Institute is in the 
7th year of a program to produce a written alphabet for selected 
languages and dialects found in Ecuador. The Institute founded 
a colony at Limoncocha in the Oriente and brought in technicians 
to teach agriculture, lumbering, cattle raising, saw mill opera- 
tions, and sanitation. The services of these technicians was 
used tp. good advantage in training and preparing the colonists 
who are currently developing the Palma Roja colony in the Putumayo 
area. v , ' • . . . .... , . , 

3. PROPOSED PROJECTS . 

a. United States- Funded 

(1) Colonization of Santo Domingo de los Colorados - 
plans are being prepared in coordination with the Ecuadorean 
Minister of Defense and the National Institute of Colonization 

to construct feeder roads and clear land to be used for the cul- 
tivation of bananas. A 3-year civic action project is planned 
with 60 kilometers of feeder roads to be constructed during the 
1st year and 100 kilometers of roads to be constructed during 
each of the second and third years. 

(2) Extension of the electric power system in the 
vicinity of the village of Colta. The project includes the 
erection of a transmission line from Cicalpa to the village of 
Colta and distribution lines in the village. 

(3) Potable water projects are planned for 12 
separate villages in the Provinces of Imbabura, Loja and Pastaza. 

(4) Two major irrigation canals are currently under 
study, one between Chiquicha and Garcia Moreno in Tungurahuai 
Province and the other in Yaguachi, Guayas Province. 
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Inclosure 7 - Ecuador, Section III to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

(5) Studies have been completed for the installa- 
tion of an extensive sewage system in the southern sector of the 
city of Tulcan. With some minor changes this project will be com- 
pleted during this fiscal year. Another sewage project is under 
study for the village of Tena in the Oriente. 

(6) School construction - presently being studied 
are plans for construction of six schools in rural areas where 
other government assistance is not available. This Study is 
being coordinated with USAID and it will supplement the USAID 
school construction program. 

b. Third Country or International Agency Funded 

West German government has tentatively agreed to fur- 
nish 11,835,000 marks on a loan basis to support a civic action •• 
program in Ecuador. They are primarily interested in sending 
teachers, planners, and technicians to establish professional 
information and assistance centers. Also included in the pro- 
posed program is the construction of feeder roads and develop- 
ment of new agricultural areas. 



1 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 8 - EL SALVADOR 





Inclosure 8 - El Salvador, Section III to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

Reference paragraph 1, Section III, the following projects 
have been completed since previous report contained in USSOUTHCOM 
letter SC(ES) dated 2 April 1964: 

a. Transportation of sand and gravel for La Escuela 
del Canton Penitente Abajo - project is complete. 

(1) Equipment - one 5- ton truck 
• (2) Personnel - 2 drivers, 4 troops 

b. Leveling of land for construction of school in San 
Miguel Tepizontes - project complete. 

(1) Equipment - 1 D-8 bulldozer 

(2) Personnel - 2 operators, 1 driver 

c. Leveling of land for construction of school and a 
National Institute - project complete. 

(1) Equipment - 2 D-8 bulldozers, 1 scraper, two 
5-ton trucks, 1 jeep 

(2) Personnel - 1 officer, 6 heavy equipment 
operators, 1 driver. 

d. Leveling of land for construction of school in San 
Juan Nonualco 

(1) Equipment - 1 D-8 Bulldozer, 1 scraper, 1 jeep 

(2) Personnel - 4 heavy equipment operators 

e. Leveling of land for building construction at the 
n Asilo Sara, 1 ' San Salvador, the government- operated home for 
aged - project complete. 

(1) Equipment - one D-8 bulldozer, 1 scraper, 1 jeep 

(2) Personnel - 1 officer, 4 heavy equipment opera- 
tors, 1 driver. 

(Note: All POL for MAP-funded projects is provided 

by GOES. ) 




SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 9 - GUATEMALA 





Inclosure 9 - Guatemala, Section III to USSOUTHCOM letter, Sub- 
ject: Civic ‘Action Projects Report, SC(ES) , dated 14 Oct 1964 

1. PROJECTS FUNPED QR SUPPORT. BY HAP, , USAID, OR OTH ER 
U. S. GOVERNMENT AGENCIES. “ ; ■ v . , 




(1) Potable Water - Well Drilling : During this 

report period, a two-man well drill'ing MTT spent 90 days in - 
country teaching 6 Guatemalan soldiers well drilling operation 
of the percussion rig. During this report period, 10 additional 
wells were drilled, bringing the total to 25* Difficulty in find- 
ing water at the depth this rig is capable of drilling has produced 
many dry holes. Only a little better than 50% of the wells drilled 
actually have produced water. AID-supplied vehicles consisting of 
1 \ ton jeep station wagon and 3 Dodge power station wagons have ar- 
rived in country for this project. The AID/G. potable water tech- 
nician’s contract has been extended to July of 1965. This techni- 
cian works directly with this project. Presently -assigned to this 
project by the Guatemalan Army are 1 colonel, Chief of' Project; 1 
lieutenant, Warehouse officer; 1 lieutenant, OIC of Field Operations; 
and 6 EM, well drilling operations (MTT-trained ) . The Chief Of Staff 
has directed this project to transfer its efforts from the Department 
of Jutiapa to the Department of Izabal. This is part of the increased 
civic action effort going into the Izabal area. 

(2) National Public Schools Hot -flinch : This project 

discussed in derail in Section I di"' tftis repo ft*." 'The 10 trucks 
furnished by AID/G have, after complete overhaul, including 10 new 
engines being installed, many new tires and wheels purchased, boxes 
constructed, and numerous other repairs, been issued for use by the 
Guatemalan Army to distribute the food* The FY 1965 contract be- 
tween CARE and Host Country has been signed, insuring continua- 
tion of this project. Approximately 296,000 children are receiving 
benefits from this project at this time. AID/G has also provided 
kerosene stoves, aluminum pots, and French ships for this project’s 
use. '■ ';■■■■■■.■ 

(3) Hand Tools Equipment : The major portion of the 

hand tools purchased by AlD/G nave arrived ir. country at this time 
and’ are .being distributed to projects as they develop. 

-• ■ ■ 

■ (4) Wind Mills : A Cold War project submitted during 

this report period' provided "for the purchase of 14 wind mills and 
three 30 ’ steel towers to be placed on the wells drilled by the 
potable water project. Only 3 steel towers were requested to 
use as models for communities to build wooden towers by. This 
permits the community to share in the project. The fan and motor 
will be given to them as towers are completed. The 3 steel towers 
will be used in areas of most impact value. 




Inclosure 9 - Guatemala , Section III to USSOUTHCOM letter, Sub-* 
ject: Civic Action Projects Report, SC(ES) , dated. 14 Oct 1964 



(5) Jet Injector Guns w/Generators f A Cold War 

project for local purchase of 2 jet injector' guhs and 2 small, 
generators was approved during this report period. The injec- 
tor guns and generators were issued to the Army Sanitation 
Division for use in mass inoculation campaigns and in conjunc- 
tion with the medical journies, see para a(3), Section I of 
this report, and with the dispensaries discussed in Section II, 
Annex A. At present, this equipment is being used in a mass 
inoculation campaign in the Izabal area. Further evidence of 
the increase of civic action activity in this Department* 
since presentation of this equipment 29,850 persons have -been 
inoculated in the Izabal area (see project under Navy, this 
section). . : v t . ■ 

(6) Assist in expansion of Boy Scout Program ; 

During this report period, the Army Mission requested 500 sets 
of field equipment, including field packs, cargo packs, pistol 
belts, and suspenders. This equipment was received -and pre- 
sented to the boy scouts on 18 June 1964. This equipment was . 
presented to 4 rural scout troops organized as a result of 
this donation. Each troop has 100 new scouts. The remainder 
of the equipment v|as issued to an existing troop in the poor 
area of Guatemala. City. All in all, 500 boy scouts, benefited ■- 
from this project. 

b. Navy 7 ' : ‘ t;-/ 

The issue of one of the dispensary kits (MAP), to 
the Navy for use. as a sea mobile medical dispensary has increased 
this small unit's capability to participate in the civic action 
program and will provide medical assistance to areas that are in- 
accessible only by water. Transportation of the jet injectors : 
equipment and military doctors by Navy boat made possible the 
vaccination of 29,850 people in San Felipe de Lara, La Pintada, 
Lampara, Cayo Palomo, Cayo Quemado, Cuatro Cayos, La Bocadilla*/ 
and Livingston, all villages in the Izabal area. 



Air Mobile. Medical .. Unit ; The -valuable contri- 
bution of the Guatemalan Sir Force to the medical journies and 
the transportation of CARE food to the Peten is accomplished by 
the Or 4 7 transport squadron; Six medical journies, were trans- 
ported to Peten during this report period,.- each using two C-47 
aircraft.-, ; To support the hot lunch program, the Air Force has 
transported the following commodities. ,and amounts : 
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IneioSure 9 - Guatemala , Section III to 0$GDtlTttCOM., letter, Siil? 
ject: Civic Action Projects Report, SC(ES) , dated 14 Oct 1964 

Powder Milk 23,220 lbs T .• ....... r ,. 

Bolger Wheat 23,000 ' ; ' -'T. 

Beans. . .. ... 9,000 

Corn, Meal 18,400 , \' \ 



Butter Fat.- 9,080 : ... 

Flour , • 44,000 

TOTAL " , '3i|&00 lbs 



2.. THIRD COUNTRY OR INTERNATIONAL AGENCY FUNDED , 

None,.; "• 

3 .. .... PROPOSED PROJECTS . "'JV V'-.l"' 

No change during this report period in ( any area. 
4. REMARKS. 



a. The area of Izabal has been the location of most of 
the- clandestine activity on the part of irregular forces. In an 
attempt to lessen the effectiveness of these elements .and, limit 
their freedom of operation, the program of civic a'Ction ; is “going 
to be stepped up in this area. This report indicates the . effort 
that is going to be concentrated here. The results are yet to 
be seen. 



b. A new chief of civic action was appointed during 
this report period. He is Colonel Enrique Castilio““Saravia. 
Colonel Castillo is a graduate of the Civil ^|fairf ; i§choo^ f at , , 
Fort Gordon, Georgia and cross-trained at the information School 
at Fort Slocum, New York. He is well qualifier's well,. as, an 
enthusiastic supporter of the program. 

c. Mrs. Ruth Raren, a free-lance writer in Guatemala, 

completed an ^itiqle.-.entitled, in the .Army,. . This is \ 

basically an. .article on - the 'civic action program, in Guatemala.. ... 
She has sent . the article, to both the ; Reporter and Readers Digest 
magazines for possible publication. 
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Inclosure 9 - Guatemala, Section III to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects 'Report , SC(ES), dated 14 Oct 1964 : ; 

d. USIS/G has prepared two Voice of America radio 
releases during this report period. These programs are 15- 
minute interviews explaining review phases s of the civic action 
program in Guatemala. 

e. The local newspapers have printed over 300 articles 
and pictures publicizing the work being accomplished by the pro- 
gram of "Accion Civica Militar” in the country. 

f. The Ministry of Defense accepted a proposed report 
form for reporting civic action programs and projects that was 
submitted by the U. S. Army Civic Action Advisor. This format 
was published as a directive to all military units and will be 
used as a required monthly report. 

g. Information requested in telegram No. DEF 976959, 

dated 9 July 1964: In reference to the above telegram following 

is the information requested - AID support to civic action pro- 
jects has been limited to dollar grants. There have been no 
dollar loans, local currency grants, local currency, loans , nor 
PL 480 (Title II, Section 402) used for civic action projects. 

The information furnished is based on our reports 1 ending 30 
June 1964, as follows: 

Dollar Grants (in 
thousands of doljars) 

Ail prior years : '■ • 

• ■! . - T -'^ ‘ • . ■ " t • . . v;.,J 

Obligations 405 

Expenditures 123 (xj 

FY 1965 Current Year : 

Estimated obligations - 7 / 108 7 

Estimated expenditures 108 ; 1 

FY 1966 Budget year - proposed obligations 0 

(x) Difference between all prior year, obligated and expended 
represents ; f lines ' in the pipe line for commodities -on order, " 
local order costs, and contract services being performed 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 10 - HONDURAS 





Inclosure 10 - Section III, Honduras, to USSOUTHCOM letter, Sub- 
ject'; Civic Action Projects Report, SC(ES) dated 14 October 1964 



1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 

U.B. goverWISW " iBEWCV t ! . ; ! ;' 1 — 

a, Army : ' 

(1) Rural School Construction. See Section II. 



(2) Pine Beetle Plague. See Section II, In ad- 
dition of information contained therein, the MATE has sent another 
officer of HAF to CONUS Helicopter School. Two mechanics were 
provided by USAFSOCOM to assist in the assembly of helicopters, 
and MAP provided surplus packboards are being used for transport 
of materials in the rugged terrain. 

(3) Transportation of CARE food: 

The 2nd Infantry Battalion (MAP) is using* 
their trucks to make deliveries of CARE food to La Venta wherl* 
the Peace Corps has volunteer workers. One trip per month is * 
made with approximately 18Q ton KM haulage involved. It is re- 
puted that officers of this unit are purchasing gas and oil for 
this project. ■ 1 ' /X"' 

(4) Transportation of building materials for 
Co-operative Housing Project supported by Catholic Charities, 

SOH , and ti . S University student s , The 2nd Infantry Battalion 
(MAP) is providing two trucks per week with 4 EM as leaders to 
support this project. 




Although Honduras has no navy as such, the 1st 
Honduran Boat Detachment (Army), since the arrival of the two 
launches, has performed two rescue missions in the Puerto Cortes 
area. 



c * Air Force - no change 

2. PROJECTS FUNDED OR SUPPORTED BY 3rd COUNTRIES OR IN- 
TERNATIONAL AGENCIES : " ~~ 

a* Army and Air Force : 

The Pine Beetle Plague Project has both UN 
and German support. The 2nd Infantry Battalion (MAP) with MAP 
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provided ton trucks has hauled 40 tons of ON food to digbribu->; 
tion points in Juticalpa, and Cedros; they have also made’ food ' ,v 
distributions in Tegucigalpa, A total of 5,400 ton KMs.have been 
hauled with approximately 5,000 KMs of truck mileage during this 
one month's operation. See Section II. 

b. Navy - no change 

c. Air Force - Included in a above. . ,. v? 

3 . proposed projects : , 

a. School Rehabilitation Projects in Tegucigalpa have 
the joint funding support of GOK, contributions from PTAls, U.S. 
Civilian Group contributions, and the possibility of Special 
Activities Fund, support which will,, make possible the replastering, 
painting, and general refurbishing of the two schools in , , 

Te guc igalpa -Comay agu e la . 

b. Two Bridging Projects will require . either floating 

equipage or fixed bridging" that is not readily available. Pro- 
ject is still being studied, but possibly support will be requested 
from USAID and Special. Activities Fund,, . ... ■, 

4. REMARKS : None , x ,'Z ' : 
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1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 

u.s. gqvermm mm : 1 1,1 1 1 : 




(1) Rural School Construction. See Section II. 

(2) Pine Beetle Plague. See Section II. In ad- 
dition of information contained therein, the MATP has sent another 
officer of HAF to CONUS Helicopter School. Two mechanics were 
provided by USAFSOCOM to assist in the assembly of helicopters, 
and MAP provided surplus packboards are being used for transport 
of materials in the rugged terrain. 

(3) Transportation of CARE food: 

The 2nd Infantry Battalion (MAP) is Uslng^ . 
their trucks to make deliveries of CARE food to La Venta where 
the Peace Corps has volunteer workers. One trip per month is 
made with approximately 180 ton KM haulage involved. It is re- 
puted that officers of this unit, are purchasing gas and oil for 
this project. 

(4) Transportation of building materials for 
Co-operative Housing Project supported by Catholic Charities, 

and ii.fe . University students . The 2nd Infantry Battalion 
(MAP) is providing two trucks per week with 4 EM as leaders to 
support this project. 

b. Navy : 

Although Honduras has no navy as such, the 1st 
Honduran Boat Detachment (Army), since the arrival of the two 
launches, has performed two rescue missions in the Puerto Cortes 
area. 



c. Air Force - no change 

2. PROJECTS FUNDED OR SUPPORTED BY 3rd COUNTRIES OR IN- 
TERNATIONAL AGENCIES : ' ~ 

a. Army and Air Force : 



The Pine Beetle Plague Project has both UN 
and German support, The 2nd Infantry Battalion (MAP) with MAP 
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provided 1^ ton trucks has hauled 40 tons of UN food to distribu- 
tion points in Juticalpa, and Cedros; they have also made food 
distributions in Tegucigalpa. A total of 5,400 ton KMs have been 
hauled with approximately 5,000 KMs of truck mileage during this 
one month’s operation. See Section II. 

b. Navy - no change 

c. Air Force - Included in a above. 

3. PROPOSED PROJECTS : 

a. School Rehabilitation Projects in Tegucigalpa have 

the joint funding support of GOK, contributions from PTA’s, U.S. 
Civilian Group contributions, and the possibility of Special 
Activities Fund support- which will make possible the replastering, 
painting, and general refurbishing of the two schools in 
Tegucigalpa -Comayaguela , . ( 

b. Two Bridging Projects will require either floating 
equipage or fixed bridging that is not readily available. Pro- 
ject is still being studied, but possibly support will be requested 
from USAID and Special Activities Fund. 

4. REMARKS: None 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 



INCLOSURE 11 - PANAMA 





Inclosure 11 - Panama, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

1. PROJECTS FUNDED OR SUPPORTED BY MAP, USAID, OR OTHER 
U. S. GOVERNMENT AGflW . 

Guardia National 



a. See Section I, paragraph lb. Equipment utilized 
was provided under MAP. 

b. See Section I, paragraph If. The United States 
Information Service provides educational and entertainment 
movies . 



2. PROJECTS FUNDED OR SUPPORTED BY THIRD COUNTRIES OR 
INTERNATIONAL AGENCIES. 



None. 

3. PROPOSED PROJECTS . 
None. 

4. REMARKS. 



None. 
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SECTION III 
OTHER CIVIC ACTION PROJECTS 
INCLOSURE 12 - PARAGUAY 





Inclosure 12 - Paraguay , Section III to USSOUTKCOM letter, Sub- 
ject i Civic Action Projects RSport , SC(ES) , dated 14 Oct 1SS4 

1. PROJECTS FUNDED AND SUPPORTED BY USAID AND MAP . 



(1) All road construction and maintenance listed 
in paragraph la. Section I continue to receive some support by 
meins of the MAP^provided repair parts for tractors and road 
graders authorized in 1963. 

(2) Reference paragraph la ( 2 ) , Section III of 

USSOUTHCOM Civic Action Report dated 2 April 1964. Construc- 
tion support by the Engineer Command company-size detachment 
working on the USAID- supported road construction project north 
from Coronel Oviedo to Tacuati, a total distance of 230 kilo- 
meters. During this period, 16 kilometers were completed and 
the total completed to date is 82 kilometers . The road is now 
open to San Estanislao and the construction camp moved up to ? 

that area . Major damage from heavy rains and flooding along ■ 

6 kilometers of previously completed road was repaired during 
the period. As an example of the progress resulting from road 
construction, owners of the property through which the new high- 
way passes in the area south of San Estanislao have ; subdivided 
and placed on sale a large bloak of land into 1,500 twenty-five 
hectar ( 62 % acre) farina# of which 500 front on the highway. To 
date over 50 of these units have been sold and new settlers are 
moving into the area . The information required by OSD message • 
976959 on this project is as follows j 

AID RESOURCES 





DOLLAR 


DOLLAR 




GRANTS 


LOANS 


All prior 

years 

obligated 


None 


None 


All prior 

years 

expended 


None 


None 


Current year 
FY 1964 


None 


None 


obligated 







LOCAL 

CURRENCY 

GRANTS* 


LOCAL 

CURRENCY 

LOANS* 


PL 480 : 
(TITLE II, 
SECTION 402) 
COMMODITIES* 


None 


$945,000 


None 


None 


. 261,963 


None 


None 


None 


None 




Additional 
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DOLLAR 

GRANTS 


DOLLAR 

LOANS 


LOCAL 

CURRENCY 

GRANTS* 


'LOCAL 

CURRENCY 

LOANS*' 


.. PL 480 
'■ (TITLE II, 
SECTION 402) 
COMMODITIES* 


Current year 
FY 1964 ' 

expended 


None 


None 


None 


$136,049 ■ 


• •• None ... 


Budget year 
proposed 
FY 1965 
obligated 


None 


None . : 


, > None 


None 

Additional 


None 


Budget year 
proposed v 
FY 1965 
expended (as 
of 31 Jul 64) 


None 


None 


: None ■ 


16,626 


None 


*Note: In equivalent dollars . . 


Exchange rate used : 


126 guaranies 



equals $1.00. 



' •■'/ (3) Reference paragraph la(3), Section III. of 

USSOUTHCOM Civic Action- Report, dated 2 April 1964. The 3rd 
Engineer Battalion continues to reconstruct and rehabilitate - 
the bridges along the Trans-Chacho road to the extent that' . /vv 
USAID bridge materials are available. During this period 
3 bridges have been completely rebuilt and the superstructures 
on 10 bridges have been replaced. 

(4) MAP equipment is being furnished to the 4th 
Engineer Battalion for use i-n construction of -the road reported 
in paragraph la ( 5 ), Section I . .of this report. The heavy con- 
struction equipment is currently being received and issued to .. 
this battalion. The road construction capability of this unit ; 
will be greatly increased when the balance of the approved MAP 
equipment is received. •.>>'. . 

b. Navy - none, 

c. Air Fdrce ■- 

(1) Four additional C-47 aircraft were received 
as MAP equipment and transferred to the Paraguayan Air Force. 
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Inclosure 12 - Paraguay, Section III to USSOUTHCOM letter, Sub- 
ject: Civic Action Projects Report, SC(ES), dated 14 Oct 1964 

The transfer ceremony was attended by the President, U, S. 
Ambassador, and other high officials. 

(2) The 1st Transport Squadron (see paragraph 
lc, Section I this report) is being supported by MAP, providing 
follow-on spares for eleven assigned C-47 aircraft and pro- 
grammed ground handling and support equipment. 

2. PROJECTS FUNDED OR SUPPORTED BY THIRD COUNTRIES'.' 



a. Army - no change. 

b. Navy - none. 

c. Air Force - none. 

3. PROPOSED PROJECTS . 

a. U. S, -Funded . The joint U. S. Army MAP and USAID 
project as previously reported in Section III, paragraph 3a(3) 
of USSOUTHCOM Civic Action Report dated 2 April 1964 has been 
cancelled due to a breakdown in negotiations between USAID 
officials and Paraguayan civil government officials. As a 
substitute, a modified project that includes USAID and 
Paraguayan civil government is in the initial planning 
stages. This modified project will essentially cover the 
same areas as the project previously reported but on a much 
smaller scale. Additional details will be reported in sub- 
sequent reports. 

b. Third Country or International Agency- Funded . The 
government of Paraguay has applied to the International Development 
Bank for funds to construct a road from Concepcion to Polo Colorado 
on the Trans-Chaco road. 

c. The U. S. Army Mission provided administrative 
support to Major Wallace Murdock who, as a member of a civilian 
medical team sponsored by the World Health Organization, was in 
Paraguay for approximately one month conducting field research 
attempting to isolate the vector host and reservoir of Leishamaniasis , 
a disease transmitted by the phlybotomous fly. 

4. REMARKS. 

» " 

None. 
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SECTION III 
OTHER CIVIC ACTION REPORTS 



INCLOSURE 13 - PERU 





Inclosute 13 - Peru* Section III to USSOUTHCQM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 




(2) Industrial Training Program (reference, para- 
graph la(2), Section ±; Financing or this program has been a 
Host Country-USAID joint venture. USAID contribution has been 
as shown below: 

AID RESOURCES 



PL 480 

LOCAL LOCAL (TITLE II, 





DOLLAR 

GRANT8 


DOLLAR 

LOANS 


CURRENCY 
' -GRANTS* 


CURRENCY 
LOANS* - .. 


SECTION 402) 
COMMODITIES* 


All prior 
years 
obligated 
FY 1962-63 


$262,000 


None 


■ None 


None 


Node 


All prior 
years 
expended 
FY 1962-63 


45*000 


None 


None 


None 


Nofte 


Current year 


175*000 


■ None 


None : 


None 


None 


OOJ. -fcyclt- ©u 

PY 1964 












Current year 
expanded 

FY' 1964 


236*000 


,. None. 


. None 


None 


None 


Budget year 
FY 1965-66 
proposed 
obligated 


None 


$370,000 


None- 


None . 


None 


Budget year' 
FY 1965-66 


1365600 


370,000 


, Non© 


None 


None 



proposed 

expended 

*26.80 Soles * $1.00 
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The USAID-Ministry of War agreement extends 
for five years from FY 1962 through 1966i. During: FYs 1962, _ 

1963, and 1964, USAID contributions were largely grants to pro- 
vide technical assistance, purchase equipment, and to pay ship- 
ping expenses. For the last two years, FY 1965-66, the USAID 
portion will be financed as a development project. 

(4) Education (added) (reference paragraph la(3) , 

Section I): USAID supported this project with $12,000 in FY 1964, 

local currency grant, 26.80 soles equals $1.00. 

(5) Food for Work (reference paragraph la(6). 

Section I): Financing of the Food for Work programs by AID 

is as follows : V 

PL 480, Title II, Section 202 ■ 

All prior years obligated 
All prior years expended 
Current year obligated (FY 1964) 

Current year expended (FY 1964) 

Budget year proposed obligated (FY 1965) 

Budget year proposed expended (FY 1965) 

b. Navy 

(2) Maintenance Support of Craft Employed in Civic 
Action (added): (reference paragraph lb(l), (2), and (4),. Section 
I: MAP support in the form of spare parts and engine renewal is 

being provided to selected Hraft employed in the three referenced 
projects: Instituto del Mar del Peru; Hydrographic and Lighthouse 

Office; and Plan Civico Fluvial. 

c. Air Force ■ '.c : 

(1) Air Transportation (added) (reference paragraph 
lc(3). Section I): Sixteen C-4t aircraft have been provided to 

PAF under MAP for civic action projects. Six of these aircraft 



None 
None 
$ 37,100 
37,100 
272,400 
272, 400 
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Inclosure 13 - Peru, Section III to USSOUTHCOM letter, Subject: 
Civic Action Projects Report, SC(ES), dated 14 October 1964 

are based at Iquitos for civic action flights in the Amazon 
Basin; nine are based in Lima to provide general support to 
other government agencies. One has been equipped as a dis- 
pensary plane (reference paragraph lc(7), Section I). 

(2) Meteorology Service (added) 

MAP support has been programmed beginning in 
FY 1964 for the Meteorology Service of the PAF. All data ob- 
tained by this service is provided to the civil airport authority 
for dissemination to domestic and international aircraft as well 
as other interested agencies. 

2. PROJECTS FUNDED BY INTERNATIONAL AGENCIES. 



No change. 

3. PROPOSED PROJECTS. 



No change. 




